
BID DOCUMENTS AND SPECIFICATIONS FOR: 


BID# 19-61 

MAINTENANCE SERVICE FOR TRAFFIC SIGNALS, TRAFFIC CONTROL 

DEVICES AND STREET LIGHTS 

Arlington, Massachusetts 


Prepared for: 

Department of Public Works 
Town of Arlington, Massachusetts 


SEALED BIDS shall be received: 

Date: Thursday, December 19, 2019 
Time: 10:00 AM 

Place: Office of the Purchasing Agent 


730 Massachusetts Avenue 
Arlington, MA 02476 




TOWN OF ARLINGTON MASSACHUSETTS 
INVITATION TO BID # 19-61 

MAINTENANCE SERVICE FOR TRAFFIC SIGNALS, TRAFFIC CONTROL DEVICES AND 

STREET LIGHTS 

Sealed bids are invited and will be received by the Town Manager, Town of Arlington, 
Massachusetts, until 10:00 A.M., Thursday, December 19, 2019 at the Office of the 
Purchasing Agent, Town Hall, Arlington, Massachusetts 02476, at which time and place they will 
be publicly opened and read. 

A BID DEPOSIT IN THE FORM OF CASH, CERTIFIED CHECK, OR TREASURER’S CHECK, 
shall accompany every bid. The amount of such bid deposit shall be FIVE PERCENT (5%) of 
the value of the bid. 

All bids must be in sealed envelopes plainly marked: 


#19-61 MAINTENANCE SERVICE FOR TRAFFIC SIGNALS, TRAFFIC CONTROL DEVICES 

AND STREET LIGHTS 


The conditions of employment as set forth in Sections 26 to 27D and 27F of Chapter 149 of the 
General Laws, as amended, shall prevail in the execution of the work under this contract. 

Attention is called to the fact that minimum wage rates and health and welfare and pension fund 
contributions are established for this contract and are a part of the specifications. 

Work under this contract shall be governed byM.G.L.Ch.30, Sec.39M. 


it is the intention of the Owner to award the Contract to the lowest qualified responsive 
bidder. 


An increase or decrease in the quantity of work shall not be regarded as a sufficient ground for 
an increase in the unit prices. 

To receive consideration, bids must be in the hands of the Purchasing Agent or his authorized 
representative not later than the day and hour above mentioned. For further information relative 
to this bid, please confer with Domenic R. Lanzillotti, Director, Purchasing Department, Town 
Hall, 703 Mass Avenue, Arlington, Massachusetts, 02476. 

OSHA Construction Training Required: As of July 1,2006, under M.G.L. - Chapter 30, Section 
39s, any person, submitting a bid for, or signing a contract to work on, the construction, 
reconstruction, alteration, remodeling or repair of any public work by the Commonwealth of 
Massachusetts/Town of Arlington, and estimated by the awarding Authority to cost more than 
$10,000, shall certify on the Bid or Contract, under penalty of perjury, that all employees to be 
employed at the work will have successfully completed a course in construction safety and 
health approved by the United States Occupational Safety and Health Administration that is at 
least 10 hours in duration 




The Town Manager reserves the right to cancel any invitation for bids, to reject in whole or in 
part any and all bids, when it is deemed in the best interest of the Town of Arlington to do so. 


TOWN OF ARLINGTON 


Adam Chapdelaine 
Town Manager 

Date: November 27, 2019 




I INSTRUCTION TO BIDDERS 

1. Receipt of Bids 

The Town may consider informal any bid not prepared and submitted in accordance with the 
provisions hereof and may waive any informality in or reject any bids. Any bid may be withdrawn 
before the time for the opening of bids. Any bid received after the time and date specified shall 
not be considered. No bidder may withdraw his/her bid for a period of 30 days, excluding 
Saturdays, Sundays, and legal holidays after actual date of the opening thereof. 


2. Preparation of Bid 

Each bid shall be submitted on the forms attached to these documents. The bid forms may be 
removed and submitted separately from the other documents. All blank spaces for bid prices 
must be filled in with the unit price for the item or the lump sum for which the proposal is made. 
Bidders must bid on each item. All entries in the entire proposal must be made clearly, and 
prices written in both words and figures in the spaces provided. 

Each bid must be in a sealed envelope addressed to the Office of the Purchasing Agent, 730 
Massachusetts Avenue, Arlington, Massachusetts, 02476; and bearing on the outside the name 
of the bidder, his/her address, the name of the project for which the bid is submitted, and the 
notation #19-61 MAINTENANCE SERVICE FOR TRAFFIC SIGNALS, TRAFFIC CONTROL 
DEVICES AND STREET LIGHTS. 


3. Bid Security 

Every bid submitted by contractors shall be accompanied by a bid deposit in the form of cash, 
certified check, treasurer's or cashier's check, or a bid bond issued by a responsible bank or 
trust company and made payable to the Town of Arlington. The amount of the bid deposit shall 
be 5% of the amount of the bid. All security except those of the three lowest responsible and 
eligible bidders will be returned within ten days, Saturdays, Sundays, and legal holidays 
excluded, after opening of the bid. All bid securities will be returned on the execution of the 
contract or if no award is made within 30 days, excluding Saturdays, Sundays, and legal 
holidays, after the actual date of the opening thereof, unless forfeited under the conditions 
herein stipulated. 

In case a party to whom a contract is awarded shall fail or neglect to execute the contract and 
furnish the satisfactory bond in the time specified, the Town may determine the bidder has 
abandoned the contract and thereupon the proposal and acceptance shall be null and void, and 
the bid security accompanying the proposal shall be forfeited to the Town as liquidation 
damages for such failure or neglect and indemnify the Town for any loss which may be 
sustained by failure of the bidder to execute the contract and furnish the bonds as aforesaid, 
provided that, in case of death, disability, or other unforeseen circumstances affecting the 
bidder, such bid security may be returned to him/her. 


After execution of the contract and acceptance of the bonds by the Town, the bid security 
accompanying the proposal of the successful bidder will be returned. 





4. Time of Completion 

The bidder must agree to commence work within five (5) business days from the date of signing 
the contract and to fully complete the project within the time specified within the Special 
Provisions section of this document. 


5. Performance and Labor Material Bonds 

N/A 


6 . Laws and Regulations 

The bidder's attention is directed to the fact that all applicable Laws, Town of Arlington Bylaws, 
municipal ordinances, and the rules and regulations of all authorities having jurisdiction over 
construction of the project shall apply to the contract throughout, and they shall be deemed to 
be included in the contract the same as though herein written out in full. 


7. Ability and Experience 

a. Bidder must presently and primarily be engaged in the business of maintaining, 
servicing, and installing traffic control signals/devices and street lighting as part of such 
business, is presently providing emergency call servicing of traffic signals/lighting 
devices on a regular basis with twenty-four (24) hour per day, three-hundred and sixty- 
five (365) day per year service. 

b. Bidder shall have a minimum of five (5) years experience installing and servicing traffic 
controls signals and devices and have satisfactorily completed/performed five (5) jobs 
within that time of similar size and scope. 

c. Bidder will have at least two (2) full time employees that have a minimum of ten (10) 
years’ experience maintaining traffic signal and street lighting equipment. 

d. Bidder will have at least two (2) full time employees that have a minimum of ten (10) 
years experience with connecting hard wire interconnect cabling for traffic signal 
systems and operations. 

e. Bidder will have at least two (2) full time employees that are IMSA Traffic Signal Senior 
Field Technician Level III. 

f. Bidder will have at least one (1) full time employee that is IMSA Traffic Signal Senior 
Bench Technician Level III. 

g. Bidder will have at least two (2) full time Massachusetts Licensed Electricians employed 
with two (2) available for emergency repairs 24 hours a day. 

h. Every service responder shall be required to be a licensed electrician in the State of 
Massachusetts and maintain a minimum IMSA Traffic Signal Senior Field Technician 
Level II Certificate. 

i. The Contractor must submit with his bid proposal a list of five (5) jobs which he has 
successfully completed/performed giving the name and the address of these projects so 
they can be investigated prior to the award of the contract. The Owner may make such 
investigations as he deems necessary, and the bidder shall furnish to the Owner, under 
oath if so required, all such information and data for this purpose as the Owner may 
request. 



8 . Withdrawal of Bids 

Upon proper written request and identification, Bids may be withdrawn only as follows: 


a. At any time before the designated time for the opening of Bids. 

b. Death or serious injury of a principal. 

c. With the written approval of the Town of Arlington Office of the Purchasing Director. 

d. At any time after the expiration of the period during which withdrawal is prohibited 
provided the bid has not been accepted by the Town. 


9. Execution of Contract 

The party to whom the contract is awarded shall be required to execute the contract and furnish 
the bonds duly executed with a satisfactory surety company within five days, excluding 
Saturdays, Sundays, and legal holidays, of the date of the mailing of the notice to the bidder 
according to the address given by him/her, that the contract is ready for execution. 


10. Obligation of Bidder 

At the time of the opening of bids, each bidder shall be presumed to have read and to be 
thoroughly familiar with the contract documents. The failure or omission of any bidder to receive 
or examine any form, instrument, or documents shall in no way relieve any bidder from the 
obligation in respect to his bid. 


11. Omissions, Discrepancies, Interpretations and Addenda 

Should a bidder find discrepancies in, or omissions from, the drawings or contract documents, 
or should he/she have questions as to the interpretation of the plans or contract documents 
he/she shall submit such in writing to the Director of Purchasing at least five (5) days before the 
date herein set for the opening of bids. An interpretation will be mailed by certified mail to 
prospective bidders at the addresses given by them on or about two (2) days before the opening 
of bids. Signed copies of all addenda shall be included with the bid; omission of the signed 
addendum shall be cause for rejection of the bid. 


12. Record of Address 

Prospective bidders shall at the time plans and specifications are secured place on file with the 
Director of Purchasing their address, and are required to make any changes necessary to 
insure that the record is accurate, complete, and up to date. 


13. Massachusetts Sales and Use Tax 

Materials purchased for permanent installation in the work will be exempt from the 
Massachusetts Sales and Use tax. Each bidder shall consider this exemption in calculating 
his/her bid for the work. 



14. State Tax Affidavit 

Prospective bidders are required to certify that all state tax returns have been filed and all state 
taxes have been paid in order to be eligible to enter into a contract with the Town on this project 
The included form is to be used for this purpose and is to be completed and returned as part of 
the bid and proposal. 


15. Minimum Wage Rates 

Prevailing rates for wages for work performed under this Contract will be as predetermined by 
the Commissioner of Labor and Industries of the Commonwealth of Massachusetts in 
accordance with the provisions of Sections 26 to 27D, inclusive, of c.149 of M.G.L. A schedule 
of the prevailing wages is included in the Minimum Wage Rates Section. 


16. Sub-bids 

No sub bids shall be sought in connection with this Contract. 


17. Supplemental Information 

All bidders shall submit the following supplemental information with a fee proposal: 

a. Name, address and phone number of a minimum of three (3) references that can vouch 
for the performance of the bidder 

b. Proof of Liability and Worker’s Compensation Insurance Coverage 

c. Completed tax attestation form 

d. Bid deposit 



LOCATION OF WORK 


1. Work under this contract includes all labor and materials to perform service on all traffic 
signal, traffic control devices and street lighting in the Town of Arlington as directed by 
the Arlington Police Department and Engineering Division. 

TRAFFIC SIGNALS, TRAFFIC CONTROL DEVICES & STREET LIGHTING LOCATIONS 


Traffic Signals 

1) Broadway & Bates Rd. 

2) Warren St. & River St. 

3) Broadway & Cleveland St. 

4) Broadway & Fran kl in St. 

5) Massachusetts Ave. at Fran kl in St. 

6) Broadway & No. Union St./Oxford St. 

7) Highland Ave. & Gray St. 

8) Lake St. & Brooks Ave. 

9) Mass. Ave. & Appleton St. 

10) Mass. Ave. & Bates Rd./Marion Rd. 

11) Mass. Ave. & Brattle St. 

12) Mass. Ave. & Churchill St. 

13) Mass. Ave. & Foster St./Linwood Ave. 

14) Mass. Ave. & Highland Ave. 

15) Mass. Ave. & Lake St 

16) Mass. Ave. & Medford St. 

17) Mass. Ave. & Mill St./Jason St. 

18) Mass. Ave. & Park Ave 

19) Mass. Ave. & Pleasant St./Mystic St. 

20) Mass. Ave. & Schouler Ct./Lockeland Ave 

21) Mass. Ave. & Thorndike Ave./Teele St. 

22) Medford St. & Warren St. 

23) Mystic St. & Chestnut St. 

24) Mystic St. & Columbia Rd./Kimball Rd. 

25) Park Ave. & Florence Ave. 

26) Park Ave. & Park Circle 

27) Pleasant St. & Irving St. 


Traffic Signals - continued 

28) Summer St. & Brattle St./Symmes Rd. 

29) Summer St. & Forest St. 

30) Summer St. & Mill St./Cutter Hill Rd. 

31) Summer St. & Mystic St. 

32) Summer St. @ Overlook Rd. 

33) Summer St. & Park Ave. Ext 

34) Eastern Ave - Brackett School 

Flashers, Beacons, DSPS, RRFB 

35) Jason St. & Gray St. 

36) Mass. Ave. & Forest St. 

37) Park Ave Ext Peirce School 

38) Forest St. & Clyde Terrace 

39) North Union St.; #87 (Thompson School) 

40) Park Ave. Ext @ Lowell St. 

41) Mill St @ Bike Path 

Street Lights and Lighting Fixtures 

Miscellaneous Lighting Fixtures at 
various locations including-. 

Street Lights/fixtures 
Pedestrian Lamp Posts/fixtures 
Bollard Lights 
Floodlights 

Parking Lot Lighting (Town Owned Only) 



PROPOSAL 


To the Town of Arlington, Massachusetts, herein called the TOWN, acting through its 
Town Manager; the undersigned, as bidder, declares as follows: 

a. The only persons or parties interested in this proposal as 
Principals are named in this proposal; 

b. This proposal is made without collusion with any other 
Person, firm or corporation; 

c. He has carefully examined the requirements of the proposed work; 

d. This proposal is based solely on his own investigation and research and not in 
reliance upon any survey, report or representations of any employee, officer or agent of 
the TOWN; and the undersigned proposes and agrees that if this proposal is accepted, 
he will contract with the TOWN, this Contract Bid Form being part of and included in said 
CONTRACT, to provide all necessary supervision, labor, equipment, machinery, tools, 
apparatus, and other means of service necessary to complete the requirements in the 
CONTRACT; and that he will take in full payment thereof the following sums to wit: 

Bidders must bid on each item. All entries in the Contract Bid Form must be made clearly and in 
ink, and prices must be written in both words and figures in the space provided. Bidders should 
insert computed totals in the spaces provided therein: 



IV 


SCOPE OF WORK 


The work to be performed shall consist of the installation, maintenance, troubleshooting, 
programming or repair of traffic signals, traffic control devices and street lights including all 
appurtenant items for any traffic control equipment device within the Town of Arlington. At a 
minimum this may include work on structural supports, signal heads, pedestrian signals and call 
buttons, cabinets, controllers, street lighting and other equipment, pull boxes, conduit, wiring, 
cables, camera and video detection, vehicle loop detection, electrical service connections, solar 
related equipment, wireless communications and affixed signs. Work shall include furnishing all 
labor, equipment, materials, supplies and incidental costs necessary to maintain a functioning 
traffic control and street light systems. Contract value is limited to $99,000. 


V GENERAL PROVISIONS 

1. Contractor shall not proceed with any work unless directed by the DPW Director, Police 
Chief and/or designees. 

2. During work operations the contractor shall make every effort to avoid interference with the 
free flow of traffic and when necessary shall be responsible to maintain a safe work zone in 
accordance with all local ordinances and requirements as well as the current Manual on 
Uniform Traffic Control Devices including utilizing necessary and suitable signs and traffic 
control devices. If conditions warrant, the contractor shall be responsible for coordinating 
police details with the Arlington Police Department when necessary. 

3. Police Details shall be provided to the Contractor at the expense of the Department of Public 
Works if a Police Detail is deemed necessary. The Contractor shall be responsible for all 
Police Detail scheduling and cancelations. Any fees associated with late cancelations shall 
be the responsibility of the Contractor. 

4. Any required Police Traffic Details shall require contractor to sign-off on detail slip and shall 
clearly indicate location of work performed on time slip. 

5. All work shall be performed in a responsible and timely manner in compliance with all 
pertinent local, state and federal requirements and in accordance with the Commonwealth of 
Massachusetts Highway Department 1995 Standard Specifications for Highways and 
Bridges, Institute of Transportation Engineers, International Municipal Signal Association, 
and the Manual of Uniform Traffic Control Devices Specifications (MUTCD) as amended in 
addition to; 

a. Massachusetts Department of Transportation Traffic Engineering Policies and 
Design Guidelines, and; 

b. the current Town of Arlington Street Occupancy and Trench Permit Regulations; 

c. All accessibility requirements detailed in the current Americans with Disabilities Act 
(ADA) and Massachusetts Architectural Access Board (MAAB) requirements as 
stated in Massachusetts General Law. 

6. The work will vary in quantity and location. 

7. The Contractor shall maintain an adequate inventory of parts, supplies, controllers, mast 
arms, etc. and adequate skilled help so that no undue delay is caused in the repair, service 
and operation of traffic signals or units covered by this contract. 



8. The Contractor’s vehicles shall be clearly marked with the name of the company. 

9. The Contractor shall provide 24-hour per day, 7-day per week telephone answering service 
and repair service available throughout the terms of this contract. The Contractor shall also 
have, at any time work is being performed in the Town, a suitable means for the Town’s 
representative to reach the individual(s) performing the work for discussion of the 
performance of such work. 

10. Whenever the number of locations is increased or decreased due to additions or deletions of 
an installation, the Town shall notify the Contractor in writing. This notification shall give the 
following information: 

a. a description of the installation, unit(s) or item(s) to be added or removed. 

b. the location of the installation, unit(s) or item(s), and 

c. the effective date of change. Failure to do so by the Town shall not justify additional 
payment rather an extension of time necessary, if needed, to respond to a 
maintenance item. 

11. The Town reserves the right to assign an Inspector to the Contractor’s operation at any time 
for the purpose of determining compliance with the specifications and maintaining records, 
including time records for service charges. Any work or materials found to be substandard or 
not in accordance with the provisions of the contract shall be repaired or replaced to the 
satisfaction of the Town at the sole expense of the Contractor. 

12. The contractor shall cooperate with residents when performing work on Town roadways, 
sidewalks and parking areas. 

13. All personnel working under this Contract shall comply with the motor vehicle laws of the 
Commonwealth of Massachusetts insofar as they apply to this work. 

14. The Contractor, unless directed and/or supplied by the Town, shall procure all materials 
required for the necessary service or maintenance of the traffic control equipment and 
devices unless otherwise directed by the Town. The material shall be first quality, new, and 
meet all standards set by the Commonwealth of Massachusetts Department of 
Transportation, Institute of Transportation Engineers, International Municipal Signal 
Association, and the Manual of Uniform Traffic Control Devices Specifications. Flowever, in 
the case of a traffic signal knockdown, all parts that are reusable shall be put back into the 
installation. These parts must not be faulty or damaged in any way that would cause 
malfunctions or improper performance. The Town shall have the right to reject any part of 
the work in the case of materials or workmanship that is not satisfactory quality. 
Replacement parts shall be the same make and model of the part being replaced, unless 
prior approval by the Director of Public Works or his designee has been obtained. 

15. The Contractor shall maintain a flow of traffic at all times causing a minimum of 
inconvenience or interference. Not more than one-third of the width of all main 
thoroughfares and one-half of the width of all secondary streets may be blocked at one time 
for repairs to traffic control signals/devices. The Contractor must notify the Arlington Police 
Department within fifteen minutes of any partial or full street closure identifying the time 
frame and duration for which this condition will exist. 

16.lt is the Contractor’s responsibility to ensure that he does not damage any materials, 
equipment or structures during his operations, and he shall be held liable for any damages 
that he causes. If the Contractor damages any materials, equipment or structures, he shall 
replace or repair to the satisfaction of the Town and at no expense to the Town. 



17. All electrical work shall meet the electrical regulations contained in the latest edition of the 
National Electrical Code of Fire Underwriters and all Massachusetts codes and performed 
by licensed electricians. 

18. All work shall be performed in a neat and workmanlike manner. All material or equipment 
replaced shall be held available for inspection until the Town has approved payment for the 
work performed unless otherwise directed in writing. The Contractor shall be responsible for 
removal and disposal of replaced materials. Any debris from a repair or maintenance call 
shall become property of the Contractor and shall be removed by him at the completion of 
the work or workday whichever comes first. The premises surrounding the traffic control 
device/signal must be left clean at all times. 

19. The Contractor, for future use, shall hold surplus or damaged parts, materials and other 
equipment that are salvageable. The Contractor shall dispose of any damaged poles, 
broken concrete, excavation material or other refuse that cannot be repaired. 

20. The Contractor must keep maintenance service history records for each individual 
intersection. The Contractor shall furnish the Town upon request, a copy of each service 
history records. Along with the following, all complaints responded to must be logged with 
the caller’s full name. Consistent with the preventative, response and design modifications 
practices, the following basic records must be kept by the Contractor: 

a. Master Intersection Record. A master ledger listing all service by date, duration of 
work and type of maintenance performed and signature(s) of maintenance personnel 
performing the work. 

b. Response Repair Log Sheet. A log recording the date, locations, time, caller’s full 
name, receiver and nature of complaint received; maintenance personnel and time 
dispatched; trouble found and time cleared. 

c. Response Maintenance Repair Record. A complete record for each call; problem 
notification details, prevailing conditions, work performed, parts replaced or repaired, 
time and condition upon departure and signatures of the responsible repair person 
and supervisor. 

21. The Contractor shall keep a competent and responsible person in charge of the work site to 
represent them whenever any work is in progress. Such representative shall be authorized 
and instructed to receive and execute the instructions given by the Town. 

22. A list indicating the general location of traffic control signals/devices in the Town shall be 
furnished to all bidders. If there is a variation in numbers listed from what is shown in 
specification sheets, the omissions are included. 

23. The Contractor must properly set and change settings on all time clocks for the correct time 
for each installation covered under this contract, and whenever power outages occur 
requiring the clocks to be reset. 

24. The Contractor shall designate in writing an emergency telephone where they may be 
contacted concerning response on-call service. The Contractor shall be on-call twenty-four 
(24) hours per day, seven (7) days per week including holidays for the purpose of making 
repairs. When a system or installation is not in operation, malfunctioning or not illuminated 
due to equipment failure or external damage, an authorized person (Chief of Police, DPW 
Director or his designee) will notify the Contractor of such failure. The Contractor shall 
respond to correct the failure within the specified response time. The response time for the 
Contractor shall be no more than two (2) hours from the time the failure was reported. 



25. When an emergency or dangerous situation exists, the Contractor shall immediately 
dispatch qualified personnel to eliminate such condition. 

26. The Contractor shall restore normal operation in the field within twenty-four (24) hours. In 
the event the Contractor is unable to restore automatic operation in the field, a substitute 
controller will be supplied at no additional cost to the Town until shop repairs to the existing 
controller can be made and service established. The existing controller shall be repaired and 
returned in the field in no more than five (5) days. 

27. All repairs and testing of the failed equipment shall be performed by the Contractor. 

28. A complete record of the work performed and log-in sheet of the intersection shall be 
completed by the Contractor and housed in the control cabinet of each signalized 
intersection. 

29. and every individual unit worked on during a specific visit. A copy of the required service 
report must be attached. Payment will not be made for any work, which a service report is 
not submitted. 

30. The Owner may request, at any time, invoices from the Contractor’s suppliers which details 
the materials purchased and the cost for each material. 

31. Current LED Street Lights were installed under a Town-wide conversion project. The LED 
light fixtures are covered under a product warranty. During assessment of street light 
outages or complaints, contractor shall trouble shoot, determine fault and provide corrective 
measures. If an LED Street Light fixture is deemed the issue, contractor shall package and 
ship the unit to the Manufacturer for coverage under product warranty coverage, (see LED 
Street Light Warranty Addendum. 


VI PAYMENT & ADMINISTRATION 

1. Payment shall be made monthly to the vendor following review by the Town of Arlington 
Engineering Division. 

2. Normal Hours of work: Work hours shall be between the hours of 7:00am and 5:00pm 
Monday through Friday, unless otherwise specified. All non-emergency work shall be 
performed during normal working hours. 

3. Emergency work shall be considered all circumstances which may put vehicular or 
pedestrian traffic in danger if not immediately resolved or repaired. Emergency work shall 
include, but not limited to, signal and device knockdowns, unsafe and exposed electrical 
wires, signal heads that have been misaligned which affects visibility, lights in flash mode or 
completely off, and timing issues that create conflicts with other directional “legs” of an 
intersection which shall include loops not functioning which prevent traffic flow. 

4. Nonemergency situations shall include, but not limited to, pre-emption failure, single signal 
bulbs/LEDs off such as a yellow light not working, and loops not working at intersections set 
to cycle through all phases. 

5. The Owner shall not be held responsible for any responses to non-emergency situations 
unless otherwise directed by the Town of Arlington Engineering Division or Police 
Department and shall not be taken by any other entity. 



6. Responses to emergency situations shall be as directed by the Arlington Police Department 
or the Town of Arlington Engineering Division. 

7. The Town of Arlington agrees to pay the Contractor based on the per unit price for labor 

stated in the Contract and for all material costs associated with repairs, 
reconstruction, and construction of all traffic signals and devices as detailed in the 
contract. 

8. Material costs shall include percent (%) mark up as agreed upon in contract. The owner may 
request, at any time, material invoices from the Contractor’s supplier to determine the 
original price. 

9. The Contractor shall submit an electronic service report with each billing invoice to the Town 
of Arlington Department of Public Works that reflects all work accomplished on each and 
every individual unit worked on during a specific visit. A copy of the required service report 
must be attached. Payment will not be made for any work, which a service report is not 
submitted. 



Contract is 1 year (January 1, 2020 thru December 31, 2020) with an option to renew for a 
second and third year at the sole discretion of the Town of Arlington. 

Award will be based on the Total Bid Price for Year #1. 


Bid Submittal. Sheet & 1 


YEAR #1 (Jan. 1, 2020 to Dec. 31, 2020) 

Every service responder shall be required to be a licensed electricia 
a minimum IMSA Traffic Signal Senior Field Tec 

n in the State of Massachusetts and maintain 
mician Level II Certificate. 

Labor 

Quantity 

Unit Price 

Total 

Qualified Technician/Responder 

Labor, Flat Rate - Regular Time 
(7:00am to 5:00pm; Mon to Fri.) 

500 hrs 

$ /hr 


In decimal # 

In decimal # 

In words 

Qualified Technician/Responder 

Labor, Flat Rate - Emergency Time 

150 hrs 

$ /hr 


In words 

In decimal 

In words 





Material 

Quantity 

Unit Price 

Total 

Contractor shall furnish all necessary labor, transportation, tools and incidental equipment required for the 
service of traffic signals, traffic control devices, street lighting and appurtenant equipment and infrastructure at 
all designated device locations in Arlington, MA. Estimated material cost to be $40,000/yr 

Material at Cost plus % markup 

$40,000 

$ 











YEAR #1 TOTAL ESTIMATED BID PRICE: $ 





























Bid Submittal. Sheet &2 


YEAR #2 (January 1, 2021 to Dec. 31,2021) 

Every service responder shall be required to be a licensed electricia 
a minimum IMSA Traffic Signal Senior Field Tec 

n in the State of Massachusetts and maintain 
mician Level II Certificate. 

Labor 

Quantity 

Unit Price 

Total 

Qualified Technician/Responder 

Labor, Flat Rate - Regular Time 
(7:00am to 5:00pm; Mon to Fri.) 

500 hrs 

$ /hr 


In decimal # 

In decimal # 

In decimal # 

Qualified Technician/Responder 

Labor, Flat Rate - Emergency Time 

150 hrs 

$ /hr 


In words 

In words 

In words 





Material 

Quantity 

Unit Price 

Total 

Contractor shall furnish all necessary labor, transportation, tools and incidental equipment required for the 
service of traffic signals, traffic control devices, street lighting and appurtenant equipment and infrastructure at 
all designated device locations in Arlington, MA. Estimated material cost to be $42,500/yr 

Material at Cost plus % markup 

$42,500 

$ 










YEAR #2 TOTAL ESTIMATED BID PRICE: $ 



























Bid Submittal. Sheet #3 


YEAR #3 (January 1, 2022 to Dec. 31,2022) 

Every service responder shall be required to be a licensed electricia 
a minimum IMSA Traffic Signal Senior Field Tec 

n in the State of Massachusetts and maintain 
mician Level II Certificate. 

Labor 

Quantity 

Unit Price 

Total 

Qualified Technician/Responder 

Labor, Flat Rate - Regular Time 
(7:00am to 5:00pm; Mon to Fri.) 

500 hrs 

$ /hr 


In decimal # 

In decimal # 

In decimal # 

Qualified Technician/Responder 

Labor, Flat Rate - Emergency Time 

150 hrs 

In words 

$ /hr 


In words 

In words 

Material 

Quantity 

Unit Price 

Total 

Contractor shall furnish all necessary labor, transportation, tools and incidental equipment required for the 
service of traffic signals, traffic control devices, street lighting and appurtenant equipment and infrastructure at 
all designated device locations in Arlington, MA. Estimated material cost to be $45,000/yr 

Material at Cost plus % markup 

$45,000 

$ 






YEAR #3 TOTAL ESTIMATED BID PRICE: $ 


Firm Name: 
Address: 

Phone Number: 

Fax Number: 
Email Address: 
Authorized Signature: 


Print Authorized Name: 


































LED STREET LIGHT WARRANTY ADDENDUM 



Job N|fn<l NAfC-UZ» ItrMt Llg^btln?- MltlcMM>^.Oi«UM,Ar)ingu« 

jypi* LtS Mo*5*«y 

Complete Catalog Number H " v “ » '* *» lnii 1,1 CWi 



bra-head™ 


Street Ugbt 


Ordering Example 


EC1-6M 


MV 


NW 


Homing- 

Number and Type of LEDi 
EC1-4M 
EC1-6M 
EC3-10M 
EC4-14M 
EC7-18M 
EC7-20M 
EC7-24M 
EC9-30M 


Voltage 

MV-120 -277V 


Nominal Color 
Temperature 1 

NW - 4000K 


Light Distribution 

2-Type 2 

LJtttJ— 


GY 


rr__ 


SPB 


Finish* 
GY Gray 


Notes: 

1. NW standard. Consult factory for other color temperatures. 

2. Gray standard. Consult factory for other finishes, 

3. Flush mounted shield easily field Installed Cuts light off X mounting height 
behind luminaire. 

4. Non-field adjustable drive current Specify setting 350mA. 530mA, or 700mA. 


Accessories/Options 

BSK - Bird Spider Kit 
SPB - Square Pole Bracket 
ftPB - Round Pole Bracket 
PTB - Pole-Top Bracket 
HSS>-Mouse Side Shield 
F0C- fixed drive current 
WL-LhJty Wattage ubc[ 


Luminaire Specifications 

Housmg: Die cast and extruded atumeium housing with unrvesal two-bo* 
sip fitter mounts to 1 */ 4 •• lo T (1S/."to2*/j" ODj dameter mast arm Al 
hardware s sta ness stee: Interra! cooing channeis mamtaei LED /unction 
temperature assunng long LED life and effoency. Electncalcamponents 3'e 
accessed wttiout tods and a r e mounted on removable power door Power 
door feat ires quidt eect-ca d s connects tc terminal block and LED board 
Photocontrol receptacle ts standard and can be aimed without tools 
Photocontrol is provided by others 

Light Emitting Diodes: H-f jx H-power while LECS produce a minimum of 
90% of initial mtensiy at 70.000 hours of He. LEOs a-e tested m accordance 
with IES LM-80 testing procedures They have a mean correlated color 
temperature of 4000K (standard) LEGS a-e 100%mercury and lead free 
Optical Systems: Micro-lens systems produoe IES Type 2 or Type 3 
distributions Lummare provides sharp cutoff of high angle Prigttness and 
produces C% total lumens above 90V 

Electncat Power supply feat jes a minimum power factor of SO and <20% 
Total Harmonic Distortion (THO) EMC meets or exceeds F0C CPR Part 15. 
Transient voltage complies wiBi ANSI C62.41 Cat . A Poirier supply drive 
current is tieid ad/ustapie. integral surge protector is tested per ANbi.ttt 
C62 45 procedures cased on ANSI. 1 EEEC6241.2 definitions for standard 
and optional waveforms for Location Category C-High 
Finish: Cast housing components receive a fade and abrasion resistant, 
epoxy polyester powder coat, kgnt gray flush stanoard fcxtruded 
components are anodized 

Usings,‘Ratmgs,'Warranties,‘Patents: Lumnares a r e UL fcsted for use in 
wet ocasons nine United states ana Canada cptca syrens mantan an 
IF66 ratng Frve-year hmied warranty is standard on al components 
Patents pendug 

Photometry: Al lummares 3'e photometricaly tested by certified 
independent testng laboratories in accordance with IES LM-79 testng 
procedures. 




I0.«n 
{271.mm) 


Series 

L{nJ 

EC1 

16 1 

EC 3 

20 8 

EC4 

23 5 

r 

JU.O 

EC3 

35 4 


Series 

Weight (fey 

EPA (If) 

EC1 

10 8 

4C 

EC3 

12.7 

45 

EC 4 

14.0 

48 

EC 7 

19.3 

.57 

ECS 

21 3 

63 


.-ctz 
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Leotak Electronics USA Corp. 
726 South ffirit*- Drive, Milpitas, CA 95035 
Td:(408)380-1788 Ffe (408)518-8128 

tall uie;^eM«k-caa IVeb-jli iririOeotek com 


WARRANTY "k'EV=\- 

Commercal & Industrial - Retai Lighting/National Accounts Products 
AR.EC.GC LWS.LSF.LCN, a Senes 

Leotek AR EC and GC Senes Products a r e covered by a ten-year Tiled warranty,from trie date of dekvery. 
Leotek LWS.LSFLCN. and Cl Senes Products arecovered by a fve-year mted warranty,from trie date of 
delivery. Leotek warrants these products to be free of defects :n workmanship anchor material. This warranty 
netudes a eectnca and mecnamcai comoonents including fmi^i and gaskets Falure of over 10% of the LEDs in 
the lumnave during trie warranty period wi constitute a lumnare "faiure" (except CL Senes: 1 LED fa Aire w! 
constitute a unit faiure). 

Leotek Electronics L5A Cod. wi repar or replace any unis found to be defectve or thatfai within this penod. 
Leoteks iabiity under this warranty is kmited to repair or replacement of the unit with a comparable product 
utizmg the current technology at the time of replacement. 

Leotek wi not be Sabe for defects due to inproper handing, misuse, neggence, a cedents, acts of God or 
nature, ewosj-e to casualty of elements,or unauthonzed afteraton/repar. In alsuchcasesthe warranty is 
knmediately nul and void. This warranty does not cover photocells or any control or monitoring devices. 

This warranty ts exclusive of al other warrantes. exo'essed or mpbed. and Leotek hereby specfcaly d sea msall 
othe r warranty claims of any type;inctudrig without imitation, a warranty of merchantabCty of any unit or its 
fitness for any particular use or purpose. Thecustomer's remedy under this warranty tsexdusrve. In noevent 
shal Leotek be table for interruption of busmessloss.profitsor ndvect o r consequent a damages, itjury to 
person or damage to property from any ca jse whatsoever. 

Plesse contact your local Sa es Representsfeve prior to dveetty contacting Leotex. LeolekTechnca assstanceis 
available from ourTechrucal Support Department during the hours of 8:00AM to 5:00PM Pacific Standard Time 
fSTjt Monday through Friday, excluding major US hoidays. P ease pro\*de the model numberof the product. 

Return Material Authorization 

Prior to retumiig any product for repair or replacement. Leotek requires that a Return Material Authorization 
(RMA) be issued.The RMAcan onty be issued by Leotek. When requesting an RMA.the fo lowing information 
must be provided to Leotek;product Mode and Serial Numbers,Date of Manufacture.and a detaied description 
{of the reason for return. A Leotek representatve w* document the issue at hand and make the appropriate 
arrangement for the return of the unit/product. 

When returning the product, tie customer must ad ne'e to the folowmg pmoedurefs): 

- Priorto retumkig,contact customer supportat (408) 380-1788 to obtan an RMA number (Return 
Material Authorization). 

• Ce arty mark shipment container with RMA number, 

- Include a return address and contact information with the sh^jment. 

- RMA'sa-e shaped via customer paid postage to: 

o Leotek Electronics USA Corp. -726 l-HKnew Drive, Miprtas. CA 95035 

Verification ofgurckatt may be required. Leotek will not be held responsible for any damage to the product 
that occurs during shipment Faiinrt to exercise the above RMA poSa and procedures will void oil warranty 
responsibilities on behalf of Leotek Ztasnict -3 A Corp. 


Pis lcfl IV14 102512 





CERTIFICATE OF NON-COLLUSION 


The undersigned certifies under penalties of perjury that this bid or proposal has been made 
and submitted in good faith and without collusion or fraud with any other person. As used in 
this certification, the word “person” shall mean any natural person, business, 
partnership, corporation or other business or legal entity. 


(Signature of Individual submitting bid or proposal) 


(Name of Individual submitting bid or proposal) 


Name of Business 


Date 


Pursuant to M.G.L. Chapter 62C, Section 49A, I certify under the penalties of perjury that I have 
complied with all laws of the commonwealth relating to taxes, reporting of employees and 
contractors, and withholding and remitting child support. 


Address 


Social Security Number or 
Federal Identification Number 


Signature of Individual or Responsible 
Corporate Officer and Title 


NON-COLLUSION FORMS 
MUST BE SIGNED AND 
SUBMITTED WITH BID 









BIDDER CERTIFICATION REGARDING PAYMENT OF PREVAILING WAGES 


The undersigned hereby certifies, under pains and penalties of perjury, that the foregoing bid 
is based upon the payment to laborers to be employed on the project of wages in an amount 
no less that the applicable wage rates established for the project by the Massachusetts 
Department of Labor and Industries. The undersigned bidder agrees to identify the 
awarding authority for, from, and against any loss, expense, damages, action, or claims, 
including any expense incurred in connection with any delay or stoppage of the project 
work, arising out of or as a result of (1) the failure of the said bid to be based upon the 
payment of the said applicable prevailing wage rates or 

(2) the failure of the bidder, of selected as the contractor, to pay laborers employed on the 
project the said applying prevailing wage rates. 


Date 


Name of Person Signing the Bid or Proposal 


Signature of Person Signing the Bid or Proposal 

Title 


Name of Business (Print or Type) 


Corporate Seal (If applicable) 






OSHA TRAINING 


The undersigned hereby certifies that it is able to furnish labor that can work in harmony 
with all other elements of labor employed or to be employed on the work; that all 
employees to be employed at the worksite will have successfully completed a course in 
construction safety and health approved by the United States Occupational Safety and 
Health Administration that is a t least 10 hours in duration at the time the employee begins 
work and who shall furnish documentation of successful completion of said course with 
the first certified payroll report for each employee; and that it will comply folly with all 
laws and regulations applicable to awards made subject to section forty-four A of Chapter 
149 of the General Laws. 


Signature: 

Title: 

Date: 




To view and print Weekly Payroll & Statement of Compliance Forms, click 
on www.mass.gov/dols/pw. 


PLEASE NOTE: The attached Prevailing Wage Schedule is valid for 90 days. An 
Awarding Authority should re-request an up to date Prevailing Wage Schedule 
if it has NOT opened bids or selected a contractor within 90 days of the 
issuance date of the attached prevailing wage schedule. 

*For MULTI-YEAR projects bid on or after 8/8/08, Awarding Authorities must 
request an Annual Update to this Prevailing Wage Schedule each year for the 
duration of the project, no later than two weeks before the anniversary date 
of the execution of the general contract. Annual updates are not required fo 
projects that last LESS THAN ONE YEAR. 

*For CM AT RISK projects (bid pursuant to GL C.149A), Awarding Authorities 
must request a Prevailing Wage Schedule NOT sooner than 90-days before the 
earlier of: (a) the execution date of the GMP Amendment, or (b) the bid for 
the first construction scope of work. 

*For MULTI-YEAR CM AT RISK projects. Awarding Authorities must request an 
Annual Update to this Prevailing Wage Schedule each year for the duration of 
the project, no later than two weeks before the anniversary date, which is 
the earlier of: (a)the execution date of the GMP Amendment, or (b) the 
execution date of the first amendment to procure construction scopes of work 

Apprentice wages (expressed as dollar figures) and the required benefits are 
listed on the Prevailing Wage Schedule. For further details, please see 
opinion letter PW-2010-03-03.16.10 (dated March 18, 2010) 
at www.mass.gov/dols/pw. 

Request Prevailing Wage Rates online at: www.mass.gov/dols/pw. 

THIS IS A SYSTEM-GENERATED EMAIL. PLEASE DO NOT REPLY TO THIS EMAIL. TO 
CONTACT DLS REGARDING PREVAILING WAGE MATTERS, CALL 617-626-6953. 


APPROVAL/DENIAL COMMENTS 







THE COMMONWEALTH OF MASSACHUSETTS 



CHARLES D. BAKER 


Governor 


KARYN E. POLITO 
Lt. Governor 


EXECUTIVE OFFICE OF LABOR AND WORKFORCE DEVELOPMENT 
DEPARTMENT OF LABOR STANDARDS 


Prevailing Wage Rates 

As determined by the Director under the provisions of the 
Massachusetts General Laws, Chapter 149, Sections 26 to 27H 


ROSALIN ACOSTA 
Secretary 

WILLIAM D MCKINNEY 

Director 


Awarding Authority: 
Contract Number: 
Description of Work: 


Town of Arlington 

19-61 City/Town: ARLINGTON 

1 year contract for the service of Traffic Signals & Street Lights/Various Locations as required. Option to renew 
for second and third year. 


Job Location: 


Various 


Information about Prevailing Wage Schedules for Awarding Authorities and Contractors 

• This wage schedule applies only to the specific project referenced at the top of this page and uniquely identified by the 
“Wage Request Number” on all pages of this schedule. 

• An Awarding Authority must request an updated wage schedule from the Department of Labor Standards (“DLS”) if it has 
not opened bids or selected a contractor within 90 days of the date of issuance of the wage schedule. For CM AT RISK 
projects (bid pursuant to G.L. C.149A), the earlier of: (a) the execution date of the GMP Amendment, or (b) the bid for the first 
construction scope of work must be within 90-days of the wage schedule issuance date. 

• The wage schedule shall be incorporated in any advertisement or call for bids for the project as required by M.G.L. c. 149, 

§ 27. The wage schedule shall be made a part of the contract awarded for the project. The wage schedule must be posted in a 
conspicuous place at the work site for the life of the project in accordance with M.G.L. c. 149 § 27. The wages listed on the 
wage schedule must be paid to employees performing construction work on the project whether they are employed by the prime 
contractor, a filed sub-bidder, or any sub-contractor. 

• All apprentices working on the project are required to be registered with the Massachusetts Department of Labor 
Standards, Division of Apprentice Standards (DLS/DAS). Apprentice must keep his/her apprentice identification card on 
his/her person during all work hours on the project. An apprentice registered with DAS may be paid the lower apprentice 
wage rate at the applicable step as provided on the prevailing wage schedule. Any apprentice not registered with DLS/DAS 
regardless of whether or not they are registered with any other federal, state, local, or private agency must be paid the 
journeyworker's rate for the trade. 

• The wage rates will remain in effect for the duration of the project, except in the case of multi-year public construction 
projects. For construction projects lasting longer than one year, awarding authorities must request an updated wage schedule. 
Awarding authorities are required to request these updates no later than two weeks before the anniversary of the date the 
contract was executed by the awarding authority and the general contractor. For multi-year CM AT RISK projects, awarding 
authority must request an annual update no later than two weeks before the anniversary date, determined as the earlier of: (a) 
the execution date of the GMP Amendment, or (b) the execution date of the first amendment to permit procurement of 
construction services. Contractors are required to obtain the wage schedules from awarding authorities, and to pay no less than 
these rates to covered workers. The annual update requirement is not applicable to 27F “rental of equipment” contracts. 

• Every contractor or subcontractor which performs construction work on the project is required to submit weekly payroll 
reports and a Statement of Compliance directly to the awarding authority by mail or email and keep them on file for three years. 
Each weekly payroll report must contain: the employee’s name, address, occupational classification, hours worked, and wages 
paid. Do not submit weekly payroll reports to DLS. A sample of a payroll reporting form may be obtained at 
http://www.mass.gov/dols/pw. 

• Contractors with questions about the wage rates or classifications included on the wage schedule have an affirmative 
obligation to inquire with DLS at (617) 626-6953. 

• Employees not receiving the prevailing wage rate set forth on the wage schedule may report the violation to the Fair Labor 
Division of the office of the Attorney General at (617) 727-3465. 

• Failure of a contractor or subcontractor to pay the prevailing wage rates listed on the wage schedule to all employees who 
perform construction work on the project is a violation of the law and subjects the contractor or subcontractor to civil and 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 





Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

Construction 







(2 AXLE) DRIVER - EQUIPMENT 

08/01/2019 

$35.35 

$12.41 

$12.70 

$0.00 

$60.46 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.35 

$12.41 

$13.72 

$0.00 

$61.48 


06/01/2020 

$36.25 

$12.41 

$13.72 

$0.00 

$62.38 


08/01/2020 

$36.25 

$12.91 

$13.72 

$0.00 

$62.88 


12/01/2020 

$36.25 

$12.91 

$14.82 

$0.00 

$63.98 


06/01/2021 

$37.05 

$12.91 

$14.82 

$0.00 

$64.78 


08/01/2021 

$37.05 

$13.41 

$14.82 

$0.00 

$65.28 


12/01/2021 

$37.05 

$13.41 

$16.01 

$0.00 

$66.47 

(3 AXLE) DRIVER - EQUIPMENT 

08/01/2019 

$35.42 

$12.41 

$12.70 

$0.00 

$60.53 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.42 

$12.41 

$13.72 

$0.00 

$61.55 


06/01/2020 

$36.32 

$12.41 

$13.72 

$0.00 

$62.45 


08/01/2020 

$36.32 

$12.91 

$13.72 

$0.00 

$62.95 


12/01/2020 

$36.32 

$12.91 

$14.82 

$0.00 

$64.05 


06/01/2021 

$37.12 

$12.91 

$14.82 

$0.00 

$64.85 


08/01/2021 

$37.12 

$13.41 

$14.82 

$0.00 

$65.35 


12/01/2021 

$37.12 

$13.41 

$16.01 

$0.00 

$66.54 

(4 & 5 AXLE) DRIVER - EQUIPMENT 

08/01/2019 

$35.54 

$12.41 

$12.70 

$0.00 

$60.65 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.54 

$12.41 

$13.72 

$0.00 

$61.67 


06/01/2020 

$36.44 

$12.41 

$13.72 

$0.00 

$62.57 


08/01/2020 

$36.44 

$12.91 

$13.72 

$0.00 

$63.07 


12/01/2020 

$36.44 

$12.91 

$14.82 

$0.00 

$64.17 


06/01/2021 

$37.24 

$12.91 

$14.82 

$0.00 

$64.97 


08/01/2021 

$37.24 

$13.41 

$14.82 

$0.00 

$65.47 


12/01/2021 

$37.24 

$13.41 

$16.01 

$0.00 

$66.66 

ADS/SUBMERSIBLE PILOT 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$102.78 

$9.90 

$21.15 

$0.00 

$133.83 

For apprentice rates see "Apprentice- PILE DRIVER" 







AIR TRACK OPERATOR 

06/01/2019 

$39.90 

$7.85 

$15.85 

$0.00 

$63.60 

LABORERS - ZONE 1 

12/01/2019 

$39.90 

$8.10 

$16.60 

$0.00 

$64.60 


06/01/2020 

$40.89 

$8.10 

$16.60 

$0.00 

$65.59 


12/01/2020 

$41.87 

$8.10 

$16.60 

$0.00 

$66.57 


06/01/2021 

$42.89 

$8.10 

$16.60 

$0.00 

$67.59 


12/01/2021 

$43.90 

$8.10 

$16.60 

$0.00 

$68.60 

For apprentice rates see "Apprentice- LABORER" 







ASBESTOS REMOVER - PIPE / MECH. EQUIPT. 

HEAT & FROST INSULATORS LOCAL 6 (BOSTON) 

06/01/2019 

$36.00 

$12.50 

$8.85 

$8.85 

$0.00 

$0.00 

$57.35 

12/01/2019 

$37.00 

$12.50 

$58.35 


06/01/2020 

$38.00 

$12.50 

$8.85 

$0.00 

$59.35 


12/01/2020 

$39.00 

$12.50 

$8.85 

$0.00 

$60.35 

ASPHALT RAKER 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 


For apprentice rates see "Apprentice- LABORER" 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

ASPHALT/CONCRETE/CRUSHER PLANT-ON SITE 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 


06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 


12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 


06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 


12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







BACKHOE/FRONT-END LOADER 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 


06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 


12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 


06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 


12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







BARCO-TYPE JUMPING TAMPER 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







BLOCK PAVER, RAMMER / CURB SETTER 

06/01/2019 

$39.90 

$7.85 

$15.85 

$0.00 

$63.60 

LABORERS - ZONE 1 

12/01/2019 

$39.90 

$8.10 

$16.60 

$0.00 

$64.60 


06/01/2020 

$40.89 

$8.10 

$16.60 

$0.00 

$65.59 


12/01/2020 

$41.87 

$8.10 

$16.60 

$0.00 

$66.57 


06/01/2021 

$42.89 

$8.10 

$16.60 

$0.00 

$67.59 


12/01/2021 

$43.90 

$8.10 

$16.60 

$0.00 

$68.60 

For apprentice rates see "Apprentice- LABORER" 







BOILER MAKER 

01/01/2019 

$44.71 

$7.07 

$17.72 

$0.00 

$69.50 

BOILERMAKERS LOCAL 29 

01/01/2020 

$46.10 

$7.07 

$17.98 

$0.00 

$71.15 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - BOILERMAKER - Local 29 


Effective Date - 

01/01/2019 





Supplemental 




Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

65 



$29.06 

$7.07 

$11.52 

$0.00 


$47.65 


2 

65 



$29.06 

$7.07 

$11.52 

$0.00 


$47.65 


3 

70 



$31.30 

$7.07 

$12.40 

$0.00 


$50.77 


4 

75 



$33.53 

$7.07 

$13.30 

$0.00 


$53.90 


5 

80 



$35.77 

$7.07 

$14.18 

$0.00 


$57.02 


6 

85 



$38.00 

$7.07 

$15.07 

$0.00 


$60.14 


7 

90 



$40.24 

$7.07 

$15.95 

$0.00 


$63.26 


8 

95 



$42.47 

$7.07 

$16.84 

$0.00 


$66.38 


Effective Date - 

01/01/2020 





Supplemental 




Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

65 



$29.97 

$7.07 

$11.69 

$0.00 


$48.73 


2 

65 



$29.97 

$7.07 

$11.69 

$0.00 


$48.73 


3 

70 



$32.27 

$7.07 

$12.59 

$0.00 


$51.93 


4 

75 



$34.58 

$7.07 

$13.49 

$0.00 


$55.14 


5 

80 



$36.88 

$7.07 

$14.38 

$0.00 


$58.33 


6 

85 



$39.19 

$7.07 

$15.29 

$0.00 


$61.55 


7 

90 



$41.49 

$7.07 

$16.18 

$0.00 


$64.74 


8 

95 



$43.80 

$7.07 

$17.09 

$0.00 


$67.96 


Notes: 









~i 


1 

Apprentice to Journeyworker Ratio: 1:4 






— 

i 


BRICK/STONE/ARTIFICIAL MASONRY (INCL. MASONRY 

08/01/2019 

$54.40 

$10.75 

$21.30 

$0.00 


$86.45 

WATERPROOFING) 

BRICKLAYERS LOCAL 3 (BOSTON) 



02/01/2020 

$55.04 

$10.75 

$21.30 

$0.00 


$87.09 





08/01/2020 

$56.39 

$10.75 

$21.45 

$0.00 


$88.59 





02/01/2021 

$57.03 

$10.75 

$21.45 

$0.00 


$89.23 





08/01/2021 

$58.43 

$10.75 

$21.61 

$0.00 


$90.79 





02/01/2022 

$59.02 

$10.75 

$21.61 

$0.00 


$91.38 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - BRICK/PLASTER/CEMENT MASON - Local 3 Boston 
Effective Date - 08/01/2019 

Step percent Apprentice Base Wage 

Health 

Supplemental 
Pension Unemployment 

Total Rate 

1 

50 


$27.20 

$10.75 

$21.30 

$0.00 

$59.25 

2 

60 


$32.64 

$10.75 

$21.30 

$0.00 

$64.69 

3 

70 


$38.08 

$10.75 

$21.30 

$0.00 

$70.13 

4 

80 


$43.52 

$10.75 

$21.30 

$0.00 

$75.57 

5 

90 


$48.96 

$10.75 

$21.30 

$0.00 

$81.01 

Effective Date - 

02/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension Unemployment 

Total Rate 

1 

50 


$27.52 

$10.75 

$21.30 

$0.00 

$59.57 

2 

60 


$33.02 

$10.75 

$21.30 

$0.00 

$65.07 

3 

70 


$38.53 

$10.75 

$21.30 

$0.00 

$70.58 

4 

80 


$44.03 

$10.75 

$21.30 

$0.00 

$76.08 

5 

90 


$49.54 

$10.75 

$21.30 

$0.00 

$81.59 


Notes: 


Apprentice to Journeyworker Ratio: 1:5 


BULLDOZER/GRADER/SCRAPER 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

06/01/2019 

12/01/2019 

06/01/2020 

12/01/2020 

06/01/2021 

12/01/2021 

$47.69 

$48.83 

$49.91 

$51.05 

$52.14 

$53.28 

$12.00 

$12.00 

$12.00 

$12.00 

$12.00 

$12.00 

$15.60 

$15.60 

$15.60 

$15.60 

$15.60 

$15.60 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$75.29 

$76.43 

$77.51 

$78.65 

$79.74 

$80.88 

CAISSON & UNDERPINNING BOTTOM MAN 

06/01/2019 

$40.25 

$7.85 

$16.05 

$0.00 

$64.15 

LABORERS - FOUNDATION AND MARINE 


12/01/2019 

$40.25 

$8.10 

$16.80 

$0.00 

$65.15 


06/01/2020 

$41.24 

$8.10 

$16.80 

$0.00 

$66.14 


12/01/2020 

$42.22 

$8.10 

$16.80 

$0.00 

$67.12 


06/01/2021 

$43.24 

$8.10 

$16.80 

$0.00 

$68.14 


12/01/2021 

$44.25 

$8.10 

$16.80 

$0.00 

$69.15 

For apprentice rates see "Apprentice- LABORER" 

CAISSON & UNDERPINNING LABORER 

06/01/2019 

$39.10 

$7.85 

$16.05 

$0.00 

$63.00 

LABORERS - FOUNDATION AND MARINE 


12/01/2019 

$39.10 

$8.10 

$16.80 

$0.00 

$64.00 


06/01/2020 

$40.09 

$8.10 

$16.80 

$0.00 

$64.99 


12/01/2020 

$41.07 

$8.10 

$16.80 

$0.00 

$65.97 


06/01/2021 

$42.09 

$8.10 

$16.80 

$0.00 

$66.99 


12/01/2021 

$43.10 

$8.10 

$16.80 

$0.00 

$68.00 

For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

CAISSON & UNDERPINNING TOP MAN 

06/01/2019 

$39.10 

$7.85 

$16.05 

$0.00 

$63.00 

LABORERS - FOUNDATION AND MARINE 

12/01/2019 

$39.10 

$8.10 

$16.80 

$0.00 

$64.00 


06/01/2020 

$40.09 

$8.10 

$16.80 

$0.00 

$64.99 


12/01/2020 

$41.07 

$8.10 

$16.80 

$0.00 

$65.97 


06/01/2021 

$42.09 

$8.10 

$16.80 

$0.00 

$66.99 


12/01/2021 

$43.10 

$8.10 

$16.80 

$0.00 

$68.00 

For apprentice rates see "Apprentice- LABORER" 







CARBIDE CORE DRILL OPERATOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







CARPENTER 

09/01/2019 

$41.90 

$9.40 

$18.95 

$0.00 

$70.25 

CARPENTERS -ZONE 2 (Eastern Massachusetts) 

03/01/2020 

$42.50 

$9.40 

$18.95 

$0.00 

$70.85 


09/01/2020 

$43.15 

$9.40 

$18.95 

$0.00 

$71.50 


03/01/2021 

$43.75 

$9.40 

$18.95 

$0.00 

$72.10 


09/01/2021 

$44.40 

$9.40 

$18.95 

$0.00 

$72.75 


03/01/2022 

$45.00 

$9.40 

$18.95 

$0.00 

$73.35 


09/01/2022 

$45.65 

$9.40 

$18.95 

$0.00 

$74.00 


03/01/2023 

$46.25 

$9.40 

$18.95 

$0.00 

$74.60 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - CARPENTER - Zone 2 Eastern MA 


Effective Date - 

Step percent 

09/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.95 

$9.40 

$1.73 

$0.00 

$32.08 

2 

60 


$25.14 

$9.40 

$1.73 

$0.00 

$36.27 

3 

70 


$29.33 

$9.40 

$13.76 

$0.00 

$52.49 

4 

75 


$31.43 

$9.40 

$13.76 

$0.00 

$54.59 

5 

80 


$33.52 

$9.40 

$15.49 

$0.00 

$58.41 

6 

80 


$33.52 

$9.40 

$15.49 

$0.00 

$58.41 

7 

90 


$37.71 

$9.40 

$17.22 

$0.00 

$64.33 

8 

90 


$37.71 

$9.40 

$17.22 

$0.00 

$64.33 

Effective Date - 

03/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$21.25 

$9.40 

$1.73 

$0.00 

$32.38 

2 

60 


$25.50 

$9.40 

$1.73 

$0.00 

$36.63 

3 

70 


$29.75 

$9.40 

$13.76 

$0.00 

$52.91 

4 

75 


$31.88 

$9.40 

$13.76 

$0.00 

$55.04 

5 

80 


$34.00 

$9.40 

$15.49 

$0.00 

$58.89 

6 

80 


$34.00 

$9.40 

$15.49 

$0.00 

$58.89 

7 

90 


$38.25 

$9.40 

$17.22 

$0.00 

$64.87 

8 

90 


$38.25 

$9.40 

$17.22 

$0.00 

$64.87 


Notes: 

% Indentured After 10/1/17; 45/45/55/55/70/70/80/80 
Step 1&2 $29.99/ 3&4 $35.85/ 5&6 $54.22/ 7&8 $60.14 

Apprentice to Journeyworker Ratio: 1:5 

CARPENTER WOOD FRAME 10/01/2019 $27.95 $7.07 $7.86 $0.00 $42.88 

CARPENTERS -ZONE 2 (Wood Frame) 

All Aspects of New Wood Frame Work 
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Classification 


Effective Date Base Wage 

Health 

Pension Su PP leraental Total Rate 

Unemployment 

Apprentice - CARPENTER (Wood Frame) ■ 
Effective Date - 10/01/2019 

Step percent 

- Zone 2 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$16.77 

$7.07 

$0.00 

$0.00 

$23.84 

2 

60 

$16.77 

$7.07 

$0.00 

$0.00 

$23.84 

3 

65 

$18.17 

$7.07 

$7.86 

$0.00 

$33.10 

4 

70 

$19.57 

$7.07 

$7.86 

$0.00 

$34.50 

5 

75 

$20.96 

$7.07 

$7.86 

$0.00 

$35.89 

6 

80 

$22.36 

$7.07 

$7.86 

$0.00 

$37.29 

7 

85 

$23.76 

$7.07 

$7.86 

$0.00 

$38.69 

8 

90 

$25.16 

$7.07 

$7.86 

$0.00 

$40.09 

Notes: 

% Indentured After 10/1/17; 45/45/55/55/70/70/80/80 

Step 1&2 $19.65/ 3&4 $27.19/ 5&6 $34.50/ 7&8 $37.29 

Apprentice to Journeyworker Ratio: 1:5 




~i 

_i 

CEMENT MASONRY/PLASTERING 

BRICKLAYERS LOCAL 3 (BOSTON) 

07/01/2019 

01/01/2020 

$47.67 

$49.07 

$12.75 

$12.75 

$22.41 

$22.41 

$0.62 $83.45 

$0.62 $84.85 


Apprentice - CEMENT MASONRY/PLASTERING - Eastern Mass (Boston) 




Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$23.84 

$12.75 

$15.41 

$0.00 

$52.00 

2 

60 


$28.60 

$12.75 

$17.41 

$0.62 

$59.38 

3 

65 


$30.99 

$12.75 

$18.41 

$0.62 

$62.77 

4 

70 


$33.37 

$12.75 

$19.41 

$0.62 

$66.15 

5 

75 


$35.75 

$12.75 

$20.41 

$0.62 

$69.53 

6 

80 


$38.14 

$12.75 

$21.41 

$0.62 

$72.92 

7 

90 


$42.90 

$12.75 

$22.41 

$0.62 

$78.68 

Effective Date - 

Step percent 

01/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$24.54 

$12.75 

$15.41 

$0.00 

$52.70 

2 

60 


$29.44 

$12.75 

$17.41 

$0.62 

$60.22 

3 

65 


$31.90 

$12.75 

$18.41 

$0.62 

$63.68 

4 

70 


$34.35 

$12.75 

$19.41 

$0.62 

$67.13 

5 

75 


$36.80 

$12.75 

$20.41 

$0.62 

$70.58 

6 

80 


$39.26 

$12.75 

$21.41 

$0.62 

$74.04 

7 

90 


$44.16 

$12.75 

$22.41 

$0.62 

$79.94 

Notes: 

Steps 3,4 

are 500 hrs. All other steps 

are 1,000 hrs. 




~i 

i 

Apprentice to Journeyworker Ratio: 1:3 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

CHAIN SAW OPERATOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







CLAM SHELLS/SLURRY BUCKETS/HEADING MACHINES 

06/01/2019 

$49.18 

$12.00 

$15.60 

$0.00 

$76.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$50.33 

$12.00 

$15.60 

$0.00 

$77.93 


06/01/2020 

$51.43 

$12.00 

$15.60 

$0.00 

$79.03 


12/01/2020 

$52.58 

$12.00 

$15.60 

$0.00 

$80.18 


06/01/2021 

$53.68 

$12.00 

$15.60 

$0.00 

$81.28 


12/01/2021 

$54.83 

$12.00 

$15.60 

$0.00 

$82.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







COMPRESSOR OPERATOR 

06/01/2019 

$32.28 

$12.00 

$15.60 

$0.00 

$59.88 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$33.07 

$12.00 

$15.60 

$0.00 

$60.67 


06/01/2020 

$33.82 

$12.00 

$15.60 

$0.00 

$61.42 


12/01/2020 

$34.60 

$12.00 

$15.60 

$0.00 

$62.20 


06/01/2021 

$35.35 

$12.00 

$15.60 

$0.00 

$62.95 


12/01/2021 

$36.14 

$12.00 

$15.60 

$0.00 

$63.74 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







DELEADER (BRIDGE) 

07/01/2019 

$50.66 

$8.20 

$21.45 

$0.00 

$80.31 

PAINTERS LOCAL 35 - ZONE 2 

01/01/2020 

$50.96 

$8.20 

$22.10 

$0.00 

$81.26 


07/01/2020 

$52.06 

$8.20 

$22.10 

$0.00 

$82.36 


01/01/2021 

$53.16 

$8.20 

$22.10 

$0.00 

$83.46 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 -BRIDGES/TANKS 


Effective Date - 07/01/2019 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$25.33 

$8.20 

$0.00 

$0.00 


$33.53 


2 

55 

$27.86 

$8.20 

$5.78 

$0.00 


$41.84 


3 

60 

$30.40 

$8.20 

$6.30 

$0.00 


$44.90 


4 

65 

$32.93 

$8.20 

$6.83 

$0.00 


$47.96 


5 

70 

$35.46 

$8.20 

$18.30 

$0.00 


$61.96 


6 

75 

$38.00 

$8.20 

$18.83 

$0.00 


$65.03 


7 

80 

$40.53 

$8.20 

$19.35 

$0.00 


$68.08 


8 

90 

$45.59 

$8.20 

$20.40 

$0.00 


$74.19 


Effective Date - 01/01/2020 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$25.48 

$8.20 

$0.00 

$0.00 


$33.68 


2 

55 

$28.03 

$8.20 

$5.94 

$0.00 


$42.17 


3 

60 

$30.58 

$8.20 

$6.48 

$0.00 


$45.26 


4 

65 

$33.12 

$8.20 

$7.02 

$0.00 


$48.34 


5 

70 

$35.67 

$8.20 

$18.51 

$0.00 


$62.38 


6 

75 

$38.22 

$8.20 

$19.05 

$0.00 


$65.47 


7 

80 

$40.77 

$8.20 

$19.59 

$0.00 


$68.56 


8 

90 

$45.86 

$8.20 

$20.67 

$0.00 


$74.73 


Notes: 

1 

Steps are 750 hrs. 






~i 

i 


Apprentice to Journeyworker Ratio:l:l 

- - - - - - — 







DEMO: ADZEMAN 


06/01/2019 

$39.30 

$7.85 

$15.85 

$0.00 


$63.00 

LABORERS - ZONE 1 


12/01/2019 

$39.30 

$8.10 

$16.60 

$0.00 


$64.00 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: BACKHOE/LOADER/HAMMER OPERATOR 

06/01/2019 

$40.30 

$7.85 

$15.85 

$0.00 


$64.00 

LABORERS - ZONE 1 


12/01/2019 

$40.30 

$8.10 

$16.60 

$0.00 


$65.00 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: BURNERS 


06/01/2019 

$40.05 

$7.85 

$15.85 

$0.00 


$63.75 

LABORERS - ZONE 1 


12/01/2019 

$40.05 

$8.10 

$16.60 

$0.00 


$64.75 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: CONCRETE CUTTER/SAWYER 

06/01/2019 

$40.30 

$7.85 

$15.85 

$0.00 


$64.00 

LABORERS - ZONE 1 


12/01/2019 

$40.30 

$8.10 

$16.60 

$0.00 


$65.00 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: JACKHAMMER OPERATOR 

06/01/2019 

$40.05 

$7.85 

$15.85 

$0.00 


$63.75 

LABORERS - ZONE 1 


12/01/2019 

$40.05 

$8.10 

$16.60 

$0.00 


$64.75 

For apprentice rates see 

"Apprentice- LABORER" 








DEMO: WRECKING LABORER 

06/01/2019 

$39.30 

$7.85 

$15.85 

$0.00 


$63.00 

LABORERS - ZONE 1 


12/01/2019 

$39.30 

$8.10 

$16.60 

$0.00 


$64.00 


For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

DIRECTIONAL DRILL MACHINE OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

06/01/2019 

12/01/2019 

$47.69 

$48.83 

$12.00 

$12.00 

$15.60 

$15.60 

$0.00 

$0.00 

$75.29 

$76.43 


06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 

$77.51 


12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 

$78.65 


06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 

$79.74 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 

$80.88 

DIVER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$68.52 

$9.90 

$21.15 

$0.00 

$99.57 

For apprentice rates see "Apprentice- PILE DRIVER" 







DIVER TENDER 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$48.94 

$9.90 

$21.15 

$0.00 

$79.99 

For apprentice rates see "Apprentice- PILE DRIVER" 







DIVER TENDER (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$73.41 

$9.90 

$21.15 

$0.00 

$104.46 

For apprentice rates see "Apprentice- PILE DRIVER" 







DIVER/SLURRY (EFFLUENT) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$102.78 

$9.90 

$21.15 

$0.00 

$133.83 

For apprentice rates see "Apprentice- PILE DRIVER" 







DRAWBRIDGE OPERATOR (Construction) 

ELECTRICIANS LOCAL 103 

03/01/2019 

$51.10 

$13.00 

$18.88 

$0.00 

$82.98 

For apprentice rates see "Apprentice- ELECTRICIAN" 







ELECTRICIAN 

ELECTRICIANS LOCAL 103 

03/01/2019 

$51.10 

$13.00 

$18.88 

$0.00 

$82.98 


Apprentice - ELECTRICIAN - Local 103 

Effective Date - 03/01 /2019 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

40 

$20.44 

$13.00 

$0.61 

$0.00 


$34.05 


2 

40 

$20.44 

$13.00 

$0.61 

$0.00 


$34.05 


3 

45 

$23.00 

$13.00 

$14.34 

$0.00 


$50.34 


4 

45 

$23.00 

$13.00 

$14.34 

$0.00 


$50.34 


5 

50 

$25.55 

$13.00 

$14.76 

$0.00 


$53.31 


6 

55 

$28.11 

$13.00 

$15.17 

$0.00 


$56.28 


7 

60 

$30.66 

$13.00 

$15.58 

$0.00 


$59.24 


8 

65 

$33.22 

$13.00 

$16.00 

$0.00 


$62.22 


9 

70 

$35.77 

$13.00 

$16.40 

$0.00 


$65.17 


10 

75 

$38.33 

$13.00 

$16.82 

$0.00 


$68.15 


Notes: 










App Prior 1/1/03; 30/35/40/45/50/55/65/70/75/80 





1 

1 


1 







I 


Apprentice to Journeyworker Ratio:2:3*** 








ELEVATOR CONSTRUCTOR 

01/01/2019 

$59.47 

$15.58 

$17.51 

$0.00 


$92.56 

ELEVATOR CONSTRUCTORS LOCAL 4 










01/01/2020 

$61.42 

$15.73 

$18.41 

$0.00 


$95.56 



01/01/2021 

$63.47 

$15.88 

$19.31 

$0.00 


$98.66 



01/01/2022 

$65.62 

$16.03 

$20.21 

$0.00 


$101.86 
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Classification Effective Date Base Wage Health Pension Supplemental Tota l Rate 

Unemployment 


Apprentice - ELEVATOR CONSTRUCTOR - Local 4 


Effective Date - 

Step percent 

01/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$29.74 

$15.58 

$0.00 

$0.00 

$45.32 

2 

55 


$32.71 

$15.58 

$17.51 

$0.00 

$65.80 

3 

65 


$38.66 

$15.58 

$17.51 

$0.00 

$71.75 

4 

70 


$41.63 

$15.58 

$17.51 

$0.00 

$74.72 

5 

80 


$47.58 

$15.58 

$17.51 

$0.00 

$80.67 

Effective Date - 

Step percent 

01/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$30.71 

$15.73 

$0.00 

$0.00 

$46.44 

2 

55 


$33.78 

$15.73 

$18.41 

$0.00 

$67.92 

3 

65 


$39.92 

$15.73 

$18.41 

$0.00 

$74.06 

4 

70 


$42.99 

$15.73 

$18.41 

$0.00 

$77.13 

5 

80 


$49.14 

$15.73 

$18.41 

$0.00 

$83.28 


Notes: 

Steps 1-2 are 6 mos.; Steps 3-5 are 1 year 


Apprentice to Journeyworker Ratio:l:l 


ELEVATOR CONSTRUCTOR HELPER 

01/01/2019 

$41.63 

$15.58 

$17.51 

$0.00 

$74.72 

ELEVATOR CONSTRUCTORS LOCAL 4 

01/01/2020 

$42.99 

$15.73 

$18.41 

$0.00 

$77.13 


01/01/2021 

$44.43 

$15.88 

$19.31 

$0.00 

$79.62 


01/01/2022 

$45.93 

$16.03 

$20.21 

$0.00 

$82.17 

For apprentice rates see "Apprentice - ELEVATOR CONSTRUCTOR" 







FENCE & GUARD RAIL ERECTOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







FIELD ENG.INST.PERSON-BLDG,SITE,HVY/HWY 

11/01/2019 

$44.18 

$12.00 

$15.60 

$0.00 

$71.78 

OPERA TING ENGINEERS LOCAL 4 

05/01/2020 

$45.33 

$12.00 

$15.60 

$0.00 

$72.93 


11/01/2020 

$46.33 

$12.00 

$15.60 

$0.00 

$73.93 


05/01/2021 

$47.48 

$12.00 

$15.60 

$0.00 

$75.08 


11/01/2021 

$48.48 

$12.00 

$15.60 

$0.00 

$76.08 


05/01/2022 

$49.63 

$12.00 

$15.60 

$0.00 

$77.23 


For apprentice rates see "Apprentice- OPERATING ENGINEERS" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

FIELD ENG.PARTY CHIEF-BLDG,SITE,HVY/HWY 

11/01/2019 

$45.68 

$12.00 

$15.60 

$0.00 

$73.28 

OPERA TING ENGINEERS LOCAL 4 

05/01/2020 

$46.83 

$12.00 

$15.60 

$0.00 

$74.43 


11/01/2020 

$47.84 

$12.00 

$15.60 

$0.00 

$75.44 


05/01/2021 

$49.00 

$12.00 

$15.60 

$0.00 

$76.60 


11/01/2021 

$50.01 

$12.00 

$15.60 

$0.00 

$77.61 


05/01/2022 

$51.17 

$12.00 

$15.60 

$0.00 

$78.77 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FIELD ENG.ROD PERSON-BLDG,SITE,HVY/HWY 

11/01/2019 

$22.57 

$12.00 

$15.60 

$0.00 

$50.17 

OPERA TING ENGINEERS LOCAL 4 

05/01/2020 

$23.24 

$12.00 

$15.60 

$0.00 

$50.84 


11/01/2020 

$23.83 

$12.00 

$15.60 

$0.00 

$51.43 


05/01/2021 

$24.51 

$12.00 

$15.60 

$0.00 

$52.11 


11/01/2021 

$25.11 

$12.00 

$15.60 

$0.00 

$52.71 


05/01/2022 

$25.78 

$12.00 

$15.60 

$0.00 

$53.38 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FIRE ALARM INSTALLER 

03/01/2019 

$51.10 

$13.00 

$18.88 

$0.00 

$82.98 

ELECTRICIANS LOCAL 103 







For apprentice rates see "Apprentice- ELECTRICIAN" 







FIRE ALARM REPAIR / MAINTENANCE 

03/01/2019 

$38.33 

$13.00 

$16.82 

$0.00 

$68.15 

/ COM MIS SIONING ELECTRICIANS 







LOCAL 103 







For apprentice rates see "Apprentice- TELECOMMUNICATIONS TECHNICIAN" 







FIREMAN (ASST. ENGINEER) 

06/01/2019 

$39.54 

$12.00 

$15.60 

$0.00 

$67.14 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$40.49 

$12.00 

$15.60 

$0.00 

$68.09 


06/01/2020 

$41.40 

$12.00 

$15.60 

$0.00 

$69.00 


12/01/2020 

$42.35 

$12.00 

$15.60 

$0.00 

$69.95 


06/01/2021 

$43.26 

$12.00 

$15.60 

$0.00 

$70.86 


12/01/2021 

$44.21 

$12.00 

$15.60 

$0.00 

$71.81 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







FLAGGER & SIGNALER 

06/01/2019 

$22.50 

$7.85 

$15.85 

$0.00 

$46.20 

LABORERS - ZONE 1 

12/01/2019 

$23.50 

$8.10 

$16.60 

$0.00 

$48.20 


06/01/2020 

$23.50 

$8.10 

$16.60 

$0.00 

$48.20 


12/01/2020 

$24.50 

$8.10 

$16.60 

$0.00 

$49.20 


06/01/2021 

$24.50 

$8.10 

$16.60 

$0.00 

$49.20 


12/01/2021 

$24.50 

$8.10 

$16.60 

$0.00 

$49.20 

For apprentice rates see "Apprentice- LABORER" 







FLOORCOVERER 

09/01/2019 

$46.25 

$9.40 

$19.25 

$0.00 

$74.90 

FLOORCOVERERS LOCAL 2168 ZONE I 

03/01/2020 

$47.05 

$9.40 

$19.25 

$0.00 

$75.70 


09/01/2020 

$47.85 

$9.40 

$19.25 

$0.00 

$76.50 


03/01/2021 

$48.65 

$9.40 

$19.25 

$0.00 

$77.30 


09/01/2021 

$49.45 

$9.40 

$19.25 

$0.00 

$78.10 


03/01/2022 

$50.25 

$9.40 

$19.25 

$0.00 

$78.90 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 


Page 13 of 42 




Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - FLOORCOVERER - Local 2168 Zone I 


Effective Date - 09/01/2019 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$23.13 

$9.40 

$1.79 

$0.00 


$34.32 


2 

55 

$25.44 

$9.40 

$1.79 

$0.00 


$36.63 


3 

60 

$27.75 

$9.40 

$13.88 

$0.00 


$51.03 


4 

65 

$30.06 

$9.40 

$13.88 

$0.00 


$53.34 


5 

70 

$32.38 

$9.40 

$15.67 

$0.00 


$57.45 


6 

75 

$34.69 

$9.40 

$15.67 

$0.00 


$59.76 


7 

80 

$37.00 

$9.40 

$17.46 

$0.00 


$63.86 


8 

85 

$39.31 

$9.40 

$17.46 

$0.00 


$66.17 


Effective Date - 03/01/2020 




Supplemental 




Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 


1 

50 

$23.53 

$9.40 

$1.79 

$0.00 


$34.72 


2 

55 

$25.88 

$9.40 

$1.79 

$0.00 


$37.07 


3 

60 

$28.23 

$9.40 

$13.88 

$0.00 


$51.51 


4 

65 

$30.58 

$9.40 

$13.88 

$0.00 


$53.86 


5 

70 

$32.94 

$9.40 

$15.67 

$0.00 


$58.01 


6 

75 

$35.29 

$9.40 

$15.67 

$0.00 


$60.36 


7 

80 

$37.64 

$9.40 

$17.46 

$0.00 


$64.50 


8 

85 

$39.99 

$9.40 

$17.46 

$0.00 


$66.85 


Notes: 

Steps are 750 hrs. 


- - - — 

-- — 

-- — 

— 




% After 09/1/17; 45/45/55/55/70/70/80/80 (1500hr Steps) 





1 



Step 1&2 $32.00/ 3&4 $38.36/ 5&6 $57.45/ 7&8 $63.86 





1 


Apprentice to Journeyworker Ratio:l:l 








FORK LIFT/CHERRY PICKER 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 


$75.78 

OPERA TING ENGINEERS LOCAL 4 










12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 


$76.93 



06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 


$78.03 



12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 


$79.18 



06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 


$80.28 



12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 


$81.43 

For apprentice rates see ' 

"Apprentice- OPERATING ENGINEERS" 








GENERATOR/LIGHTING PLANT/HEATERS 

06/01/2019 

$32.28 

$12.00 

$15.60 

$0.00 


$59.88 

OPERA TING ENGINEERS LOCAL 4 










12/01/2019 

$33.07 

$12.00 

$15.60 

$0.00 


$60.67 



06/01/2020 

$33.82 

$12.00 

$15.60 

$0.00 


$61.42 



12/01/2020 

$34.60 

$12.00 

$15.60 

$0.00 


$62.20 



06/01/2021 

$35.35 

$12.00 

$15.60 

$0.00 


$62.95 



12/01/2021 

$36.14 

$12.00 

$15.60 

$0.00 


$63.74 

For apprentice rates see ' 

"Apprentice- OPERATING ENGINEERS" 








GLAZIER (GLASS PLANK/AIR BARRIER/INTERIOR 

07/01/2019 

$40.16 

$8.20 

$21.45 

$0.00 


$69.81 

SYSTEMS) 

GLAZIERS LOCAL 35 (ZONE 2) 

01/01/2020 

$40.46 

$8.20 

$22.10 

$0.00 


$70.76 



07/01/2020 

$41.56 

$8.20 

$22.10 

$0.00 


$71.86 



01/01/2021 

$42.66 

$8.20 

$22.10 

$0.00 


$72.96 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - GLAZIER - Local 35 Zone 2 


Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.08 

$8.20 

$0.00 

$0.00 

$28.28 

2 

55 


$22.09 

$8.20 

$5.78 

$0.00 

$36.07 

3 

60 


$24.10 

$8.20 

$6.30 

$0.00 

$38.60 

4 

65 


$26.10 

$8.20 

$6.83 

$0.00 

$41.13 

5 

70 


$28.11 

$8.20 

$18.30 

$0.00 

$54.61 

6 

75 


$30.12 

$8.20 

$18.83 

$0.00 

$57.15 

7 

80 


$32.13 

$8.20 

$19.35 

$0.00 

$59.68 

8 

90 


$36.14 

$8.20 

$20.40 

$0.00 

$64.74 

Effective Date - 

01/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$20.23 

$8.20 

$0.00 

$0.00 

$28.43 

2 

55 


$22.25 

$8.20 

$5.94 

$0.00 

$36.39 

3 

60 


$24.28 

$8.20 

$6.48 

$0.00 

$38.96 

4 

65 


$26.30 

$8.20 

$7.02 

$0.00 

$41.52 

5 

70 


$28.32 

$8.20 

$18.51 

$0.00 

$55.03 

6 

75 


$30.35 

$8.20 

$19.05 

$0.00 

$57.60 

7 

80 


$32.37 

$8.20 

$19.59 

$0.00 

$60.16 

8 

90 


$36.41 

$8.20 

$20.67 

$0.00 

$65.28 


Notes: 


Steps are 750 hrs. 


Apprentice to Journeyworker Ratio:l:l 

HOISTING ENGINEER/CRANES/GRAD ALLS 

OPERA TING ENGINEERS LOCAL 4 


06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 

06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 

12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 

06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 

12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - OPERATING ENGINEERS - Local 4 


Effective Date - 

Step percent 

06/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

55 


$26.50 

$12.00 

$0.00 

$0.00 

$38.50 

2 

60 


$28.91 

$12.00 

$15.60 

$0.00 

$56.51 

3 

65 


$31.32 

$12.00 

$15.60 

$0.00 

$58.92 

4 

70 


$33.73 

$12.00 

$15.60 

$0.00 

$61.33 

5 

75 


$36.14 

$12.00 

$15.60 

$0.00 

$63.74 

6 

80 


$38.54 

$12.00 

$15.60 

$0.00 

$66.14 

7 

85 


$40.95 

$12.00 

$15.60 

$0.00 

$68.55 

8 

90 


$43.36 

$12.00 

$15.60 

$0.00 

$70.96 

Effective Date - 

12/01/2019 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

55 


$27.13 

$12.00 

$0.00 

$0.00 

$39.13 

2 

60 


$29.60 

$12.00 

$15.60 

$0.00 

$57.20 

3 

65 


$32.06 

$12.00 

$15.60 

$0.00 

$59.66 

4 

70 


$34.53 

$12.00 

$15.60 

$0.00 

$62.13 

5 

75 


$37.00 

$12.00 

$15.60 

$0.00 

$64.60 

6 

80 


$39.46 

$12.00 

$15.60 

$0.00 

$67.06 

7 

85 


$41.93 

$12.00 

$15.60 

$0.00 

$69.53 

8 

90 


$44.40 

$12.00 

$15.60 

$0.00 

$72.00 


Notes: 


Apprentice to Journeyworker Ratio: 1:6 


HVAC (DUCTWORK) 

SHEETMETAL WORKERS LOCAL 17-A 

For apprentice rates see "Apprentice- SHEET METAL WORKER" 

08/01/2019 

02/01/2020 

08/01/2020 

02/01/2021 

08/01/2021 

02/01/2022 

$48.10 

$49.75 

$51.35 

$53.00 

$54.75 

$56.50 

$13.20 

$13.20 

$13.20 

$13.20 

$13.20 

$13.20 

$24.12 

$24.12 

$24.12 

$24.12 

$24.12 

$24.12 

$2.56 

$2.61 

$2.66 

$2.71 

$2.76 

$2.81 

$87.98 

$89.68 

$91.33 

$93.03 

$94.83 

$96.63 

HVAC (ELECTRICAL CONTROLS) 

ELECTRICIANS LOCAL 103 

For apprentice rates see "Apprentice- ELECTRICIAN" 

03/01/2019 

$51.10 

$13.00 

$18.88 

$0.00 

$82.98 

HVAC (TESTING AND BALANCING - AIR) 

08/01/2019 

$48.10 

$13.20 

$24.12 

$2.56 

$87.98 

SHEETMETAL WORKERS LOCAL 17-A 








02/01/2020 

$49.75 

$13.20 

$24.12 

$2.61 

$89.68 


08/01/2020 

$51.35 

$13.20 

$24.12 

$2.66 

$91.33 


02/01/2021 

$53.00 

$13.20 

$24.12 

$2.71 

$93.03 


08/01/2021 

$54.75 

$13.20 

$24.12 

$2.76 

$94.83 


02/01/2022 

$56.50 

$13.20 

$24.12 

$2.81 

$96.63 


For apprentice rates see "Apprentice- SHEET METAL WORKER" 


Issue Date: 11/26/2019 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

HVAC (TESTING AND BALANCING -WATER) 

09/01/2019 

$54.69 

$10.95 

$19.74 

$0.00 

$85.38 

PIPEFITTERS LOCAL 537 

03/01/2020 

$56.19 

$10.95 

$19.74 

$0.00 

$86.88 


09/01/2020 

$57.69 

$10.95 

$19.74 

$0.00 

$88.38 


03/01/2021 

$59.19 

$10.95 

$19.74 

$0.00 

$89.88 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 







HVAC MECHANIC 

09/01/2019 

$54.69 

$10.95 

$19.74 

$0.00 

$85.38 

PIPEFITTERS LOCAL 537 

03/01/2020 

$56.19 

$10.95 

$19.74 

$0.00 

$86.88 


09/01/2020 

$57.69 

$10.95 

$19.74 

$0.00 

$88.38 


03/01/2021 

$59.19 

$10.95 

$19.74 

$0.00 

$89.88 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 







HYDRAULIC DRILLS 

06/01/2019 

$39.90 

$7.85 

$15.85 

$0.00 

$63.60 

LABORERS - ZONE 1 

12/01/2019 

$39.90 

$8.10 

$16.60 

$0.00 

$64.60 


06/01/2020 

$40.89 

$8.10 

$16.60 

$0.00 

$65.59 


12/01/2020 

$41.87 

$8.10 

$16.60 

$0.00 

$66.57 


06/01/2021 

$42.89 

$8.10 

$16.60 

$0.00 

$67.59 


12/01/2021 

$43.90 

$8.10 

$16.60 

$0.00 

$68.60 

For apprentice rates see "Apprentice- LABORER" 







INSULATOR (PIPES & TANKS) 

09/01/2019 

$48.44 

$12.80 

$16.40 

$0.00 

$77.64 


HEAT & FROST INSULATORS LOCAL 6 (BOSTON) 


Apprentice - ASBESTOS INSULATOR (Pipes & Tanks) - Local 6 Boston 

Effective Date - 09/01/2019 


Supplemental 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$24.22 

$12.80 

$11.90 

$0.00 

$48.92 

2 

60 

$29.06 

$12.80 

$12.80 

$0.00 

$54.66 

3 

70 

$33.91 

$12.80 

$13.70 

$0.00 

$60.41 

4 

80 

$38.75 

$12.80 

$14.60 

$0.00 

$66.15 


Notes: 

Steps are 1 year 

Apprentice to Journeyworker Ratio: 1:4 

IRONWORKER/WELDER 03/16/2019 $46.66 $8.00 $23.50 $0.00 $78.16 

IRONWORKERS LOCAL 7 (BOSTON AREA) 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 


Page 17 of 42 




Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - IRONWORKER - Local 7 Boston 
Effective Date - 03/16/2019 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 

$28.00 

$8.00 

$23.50 

$0.00 

$59.50 

2 

70 

$32.66 

$8.00 

$23.50 

$0.00 

$64.16 

3 

75 

$35.00 

$8.00 

$23.50 

$0.00 

$66.50 

4 

80 

$37.33 

$8.00 

$23.50 

$0.00 

$68.83 

5 

85 

$39.66 

$8.00 

$23.50 

$0.00 

$71.16 

6 

90 

$41.99 

$8.00 

$23.50 

$0.00 

$73.49 


Notes: 

** Structural 1:6; Ornamental 1:4 

Apprentice to Journeyworker Ratio:** 


JACKHAMMER & PAVING BREAKER OPERATOR 06/01/2019 $39.40 $7.85 $15.85 $0.00 $63.10 

LABORERS - ZONE 1 

12/01/2019 $39.40 $8.10 $16.60 $0.00 $64.10 

06/01/2020 $40.39 $8.10 $16.60 $0.00 $65.09 

12/01/2020 $41.37 $8.10 $16.60 $0.00 $66.07 

06/01/2021 $42.39 $8.10 $16.60 $0.00 $67.09 

12/01/2021 $43.40 $8.10 $16.60 $0.00 $68.10 

For apprentice rates see "Apprentice- LABORER" 

LABORER 06/01/2019 $39.15 $7.85 $15.85 $0.00 $62.85 

LABORERS - ZONE 1 

12/01/2019 $39.15 $8.10 $16.60 $0.00 $63.85 

06/01/2020 $40.14 $8.10 $16.60 $0.00 $64.84 

12/01/2020 $41.12 $8.10 $16.60 $0.00 $65.82 

06/01/2021 $42.14 $8.10 $16.60 $0.00 $66.84 

12/01/2021 $43.15 $8.10 $16.60 $0.00 $67.85 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - LABORER - Zone 1 

Effective Date - 06/01/2019 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$23.49 

$7.85 

$15.85 

$0.00 

$47.19 

2 

70 

$27.41 

$7.85 

$15.85 

$0.00 

$51.11 

3 

80 

$31.32 

$7.85 

$15.85 

$0.00 

$55.02 

4 

90 

$35.24 

$7.85 

$15.85 

$0.00 

$58.94 

Effective Date - 

Step percent 

12/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 

$23.49 

$8.10 

$16.60 

$0.00 

$48.19 

2 

70 

$27.41 

$8.10 

$16.60 

$0.00 

$52.11 

3 

80 

$31.32 

$8.10 

$16.60 

$0.00 

$56.02 

4 

90 

$35.24 

$8.10 

$16.60 

$0.00 

$59.94 

Notes: 





■ ■ 

i 







i 


Apprentice to Journeyworker Ratio: 1:5 


LABORER: CARPENTER TENDER 

LABORERS - ZONE 1 

For apprentice rates see "Apprentice- LABORER" 

06/01/2019 

12/01/2019 

06/01/2020 

12/01/2020 

06/01/2021 

12/01/2021 

$39.15 

$39.15 

$40.14 

$41.12 

$42.14 

$43.15 

$7.85 

$8.10 

$8.10 

$8.10 

$8.10 

$8.10 

$15.85 

$16.60 

$16.60 

$16.60 

$16.60 

$16.60 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$62.85 

$63.85 

$64.84 

$65.82 

$66.84 

$67.85 

LABORER: CEMENT FINISHER TENDER 

06/01/2019 

$39.15 

$7.85 

$15.85 

$0.00 

$62.85 

LABORERS - ZONE 1 


12/01/2019 

$39.15 

$8.10 

$16.60 

$0.00 

$63.85 


06/01/2020 

$40.14 

$8.10 

$16.60 

$0.00 

$64.84 


12/01/2020 

$41.12 

$8.10 

$16.60 

$0.00 

$65.82 


06/01/2021 

$42.14 

$8.10 

$16.60 

$0.00 

$66.84 


12/01/2021 

$43.15 

$8.10 

$16.60 

$0.00 

$67.85 

For apprentice rates see "Apprentice- LABORER" 

LABORER: HAZARDOUS WASTE/ASBESTOS REMOVER 

06/01/2019 

$39.30 

$7.85 

$15.85 

$0.00 

$63.00 

LABORERS - ZONE 1 


12/01/2019 

$39.30 

$8.10 

$16.60 

$0.00 

$64.00 

For apprentice rates see "Apprentice- LABORER" 

LABORER: MASON TENDER 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 


12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 


Issue Date: 11/26/2019 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

LABORER: MULTI-TRADE TENDER 

06/01/2019 

$39.15 

$7.85 

$15.85 

$0.00 

$62.85 

LABORERS - ZONE 1 

12/01/2019 

$39.15 

$8.10 

$16.60 

$0.00 

$63.85 


06/01/2020 

$40.14 

$8.10 

$16.60 

$0.00 

$64.84 


12/01/2020 

$41.12 

$8.10 

$16.60 

$0.00 

$65.82 


06/01/2021 

$42.14 

$8.10 

$16.60 

$0.00 

$66.84 


12/01/2021 

$43.15 

$8.10 

$16.60 

$0.00 

$67.85 

For apprentice rates see "Apprentice- LABORER" 







LABORER: TREE REMOVER 

06/01/2019 

$39.15 

$7.85 

$15.85 

$0.00 

$62.85 

LABORERS - ZONE 1 

12/01/2019 

$39.15 

$8.10 

$16.60 

$0.00 

$63.85 


06/01/2020 

$40.14 

$8.10 

$16.60 

$0.00 

$64.84 


12/01/2020 

$41.12 

$8.10 

$16.60 

$0.00 

$65.82 


06/01/2021 

$42.14 

$8.10 

$16.60 

$0.00 

$66.84 


12/01/2021 

$43.15 

$8.10 

$16.60 

$0.00 

$67.85 

This classification applies to all tree work associated with the removal of standing trees, and trimming and removal of branches and limbs when the work is not done for 


a utility company for the purpose of operation, maintenance or repair of utility company equipment. For apprentice rates see " 

Apprentice- LABORER" 



LASER BEAM OPERATOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







MARBLE & TILE FINISHERS 

08/01/2019 

$41.49 

$10.75 

$19.61 

$0.00 

$71.85 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 

02/01/2020 

$42.00 

$10.75 

$19.61 

$0.00 

$72.36 


08/01/2020 

$43.08 

$10.75 

$19.76 

$0.00 

$73.59 


02/01/2021 

$43.59 

$10.75 

$19.76 

$0.00 

$74.10 


08/01/2021 

$44.71 

$10.75 

$19.92 

$0.00 

$75.38 


02/01/2022 

$45.18 

$10.75 

$19.92 

$0.00 

$75.85 


Issue Date: 11/26/2019 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE * TILE FINISHER - Local 3 Marble & Tile 


Effective Date - 

Step percent 

08/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.75 

$10.75 

$19.61 

$0.00 

$51.11 

2 

60 


$24.89 

$10.75 

$19.61 

$0.00 

$55.25 

3 

70 


$29.04 

$10.75 

$19.61 

$0.00 

$59.40 

4 

80 


$33.19 

$10.75 

$19.61 

$0.00 

$63.55 

5 

90 


$37.34 

$10.75 

$19.61 

$0.00 

$67.70 

Effective Date - 

Step percent 

02/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$21.00 

$10.75 

$19.61 

$0.00 

$51.36 

2 

60 


$25.20 

$10.75 

$19.61 

$0.00 

$55.56 

3 

70 


$29.40 

$10.75 

$19.61 

$0.00 

$59.76 

4 

80 


$33.60 

$10.75 

$19.61 

$0.00 

$63.96 

5 

90 


$37.80 

$10.75 

$19.61 

$0.00 

$68.16 


Notes: 

Apprentice to Journeyworker Ratio: 1:3 

MARBLE MASONS.TILELAYERS & TERRAZZO MECH 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 


08/01/2019 

$54.42 

$10.75 

$21.30 

$0.00 

$86.47 

02/01/2020 

$55.05 

$10.75 

$21.30 

$0.00 

$87.10 

08/01/2020 

$56.40 

$10.75 

$21.45 

$0.00 

$88.60 

02/01/2021 

$57.04 

$10.75 

$21.45 

$0.00 

$89.24 

08/01/2021 

$58.44 

$10.75 

$21.61 

$0.00 

$90.80 

02/01/2022 

$59.01 

$10.75 

$21.61 

$0.00 

$91.37 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - MARBLE-TILE-TERRAZZO MECHANIC - Local 3 Marble & Tile 




Effective Date - 

Step percent 

08/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$27.21 

$10.75 

$21.30 

$0.00 

$59.26 

2 

60 


$32.65 

$10.75 

$21.30 

$0.00 

$64.70 

3 

70 


$38.09 

$10.75 

$21.30 

$0.00 

$70.14 

4 

80 


$43.54 

$10.75 

$21.30 

$0.00 

$75.59 

5 

90 


$48.98 

$10.75 

$21.30 

$0.00 

$81.03 

Effective Date - 

Step percent 

02/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$27.53 

$10.75 

$21.30 

$0.00 

$59.58 

2 

60 


$33.03 

$10.75 

$21.30 

$0.00 

$65.08 

3 

70 


$38.54 

$10.75 

$21.30 

$0.00 

$70.59 

4 

80 


$44.04 

$10.75 

$21.30 

$0.00 

$76.09 

5 

90 


$49.55 

$10.75 

$21.30 

$0.00 

$81.60 


Notes: 


Apprentice to Journeyworker Ratio: 1:5 


MECH. SWEEPER OPERATOR (ON CONST. SITES) 

OPERA TING ENGINEERS LOCAL 4 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

06/01/2019 

12/01/2019 

06/01/2020 

12/01/2020 

06/01/2021 

12/01/2021 

$47.69 

$48.83 

$49.91 

$51.05 

$52.14 

$53.28 

$12.00 

$12.00 

$12.00 

$12.00 

$12.00 

$12.00 

$15.60 

$15.60 

$15.60 

$15.60 

$15.60 

$15.60 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$75.29 

$76.43 

$77.51 

$78.65 

$79.74 

$80.88 

MECHANICS MAINTENANCE 

06/01/2019 

$47.69 

$12.00 

$15.60 

$0.00 

$75.29 

OPERA TING ENGINEERS LOCAL 4 


12/01/2019 

$48.83 

$12.00 

$15.60 

$0.00 

$76.43 


06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 

$77.51 


12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 

$78.65 


06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 

$79.74 


12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 

$80.88 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 

MILLWRIGHT (Zone 1) 

04/01/2019 

$42.22 

$9.90 

$18.50 

$0.00 

$70.62 

MILLWRIGHTS LOCAL 1121 - Zone 1 
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Classification 


Effective Date 

Base Wage 

Health 

„ Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - MILLWRIGHT - Local 1121 Zone 1 








Effective Date - 04/01/2019 





Supplemental 




Step percent 

Apprentice Base Wage Health 

Pension 

Unemployment 

Total Rate 


1 55 


$23.22 

$9.90 

$5.31 

$0.00 


$38.43 


2 65 


$27.44 

$9.90 

$15.13 

$0.00 


$52.47 


3 75 


$31.67 

$9.90 

$16.10 

$0.00 


$57.67 


OO 


$35.89 

$9.90 

$17.06 

$0.00 


$62.85 


Notes: 







~i 


Steps are 2,000 hours 

Apprentice to Journeyworker Ratio: 1:5 







_i 


MORTAR MIXER 


06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 


$63.10 

LABORERS - ZONE 1 


12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 


$64.10 



06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 


$65.09 



12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 


$66.07 



06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 


$67.09 



12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 


$68.10 

For apprentice rates see "Apprentice- LABORER" 









OILER (OTHER THAN TRUCK CRANES,GRAD ALLS) 


06/01/2019 

$23.11 

$12.00 

$15.60 

$0.00 


$50.71 

OPERA TING ENGINEERS LOCAL 4 


12/01/2019 

$23.68 

$12.00 

$15.60 

$0.00 


$51.28 



06/01/2020 

$24.23 

$12.00 

$15.60 

$0.00 


$51.83 



12/01/2020 

$24.80 

$12.00 

$15.60 

$0.00 


$52.40 



06/01/2021 

$25.35 

$12.00 

$15.60 

$0.00 


$52.95 



12/01/2021 

$25.93 

$12.00 

$15.60 

$0.00 


$53.53 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









OILER (TRUCK CRANES, GRAD ALLS) 


06/01/2019 

$27.57 

$12.00 

$15.60 

$0.00 


$55.17 

OPERA TING ENGINEERS LOCAL 4 


12/01/2019 

$28.24 

$12.00 

$15.60 

$0.00 


$55.84 



06/01/2020 

$28.89 

$12.00 

$15.60 

$0.00 


$56.49 



12/01/2020 

$29.57 

$12.00 

$15.60 

$0.00 


$57.17 



06/01/2021 

$30.21 

$12.00 

$15.60 

$0.00 


$57.81 



12/01/2021 

$30.89 

$12.00 

$15.60 

$0.00 


$58.49 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









OTHER POWER DRIVEN EQUIPMENT - CLASS II 


06/01/2019 

$47.69 

$12.00 

$15.60 

$0.00 


$75.29 

OPERA TING ENGINEERS LOCAL 4 


12/01/2019 

$48.83 

$12.00 

$15.60 

$0.00 


$76.43 



06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 


$77.51 



12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 


$78.65 



06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 


$79.74 



12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 


$80.88 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 









PAINTER (BRIDGES/TANKS) 


07/01/2019 

$50.66 

$8.20 

$21.45 

$0.00 


$80.31 

PAINTERS LOCAL 35 - ZONE 2 


01/01/2020 

$50.96 

$8.20 

$22.10 

$0.00 


$81.26 



07/01/2020 

$52.06 

$8.20 

$22.10 

$0.00 


$82.36 



01/01/2021 

$53.16 

$8.20 

$22.10 

$0.00 


$83.46 

Issue Date: 11/26/2019 Wage Request Number: 20191126-024 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 - BRIDCES/TANKS 


Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$25.33 

$8.20 

$0.00 

$0.00 

$33.53 

2 

55 


$27.86 

$8.20 

$5.78 

$0.00 

$41.84 

3 

60 


$30.40 

$8.20 

$6.30 

$0.00 

$44.90 

4 

65 


$32.93 

$8.20 

$6.83 

$0.00 

$47.96 

5 

70 


$35.46 

$8.20 

$18.30 

$0.00 

$61.96 

6 

75 


$38.00 

$8.20 

$18.83 

$0.00 

$65.03 

7 

80 


$40.53 

$8.20 

$19.35 

$0.00 

$68.08 

8 

90 


$45.59 

$8.20 

$20.40 

$0.00 

$74.19 

Effective Date - 

01/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$25.48 

$8.20 

$0.00 

$0.00 

$33.68 

2 

55 


$28.03 

$8.20 

$5.94 

$0.00 

$42.17 

3 

60 


$30.58 

$8.20 

$6.48 

$0.00 

$45.26 

4 

65 


$33.12 

$8.20 

$7.02 

$0.00 

$48.34 

5 

70 


$35.67 

$8.20 

$18.51 

$0.00 

$62.38 

6 

75 


$38.22 

$8.20 

$19.05 

$0.00 

$65.47 

7 

80 


$40.77 

$8.20 

$19.59 

$0.00 

$68.56 

8 

90 


$45.86 

$8.20 

$20.67 

$0.00 

$74.73 


Notes: 

Steps are 750 hrs. 


Apprentice to Journeyworker Ratio:l:l 

PAINTER (SIGN, PICTORIAL & DISPLAY) 06/01/2013 $25.81 $7.07 $7.05 $0.00 $39.93 

PAINTERS LOCAL 35 - ZONE 2 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 
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Classification Effective Date Base Wage Health Pension Supplemental Tota l Rate 

Unemployment 


Apprentice - PAINTER SIGN - Local 35 Zone 2 


Effective Date - 06/01/2013 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$12.91 

$7.07 

$0.00 

$0.00 

$19.98 

2 

55 

$14.20 

$7.07 

$2.45 

$0.00 

$23.72 

3 

60 

$15.49 

$7.07 

$2.45 

$0.00 

$25.01 

4 

65 

$16.78 

$7.07 

$2.45 

$0.00 

$26.30 

5 

70 

$18.07 

$7.07 

$7.05 

$0.00 

$32.19 

6 

75 

$19.36 

$7.07 

$7.05 

$0.00 

$33.48 

7 

80 

$20.65 

$7.07 

$7.05 

$0.00 

$34.77 

8 

85 

$21.94 

$7.07 

$7.05 

$0.00 

$36.06 

9 

90 

$23.23 

$7.07 

$7.05 

$0.00 

$37.35 


Notes: 

Steps are 4 mos. 


Apprentice to Journeyworker Ratio:l:l 


PAINTER (SPRAY OR SANDBLAST, NEW) * 

07/01/2019 

$41.56 

$8.20 

$21.45 

$0.00 

$71.21 

* If 30% or more of surfaces to be painted are new construction, 

NEW paint rate shall be used.PAINTERS LOCAL 35 - ZONE 2 

01/01/2020 

$41.86 

$8.20 

$22.10 

$0.00 

$72.16 


07/01/2020 

$42.96 

$8.20 

$22.10 

$0.00 

$73.26 


01/01/2021 

$44.06 

$8.20 

$22.10 

$0.00 

$74.36 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - New 


Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.78 

$8.20 

$0.00 

$0.00 

$28.98 

2 

55 


$22.86 

$8.20 

$5.78 

$0.00 

$36.84 

3 

60 


$24.94 

$8.20 

$6.30 

$0.00 

$39.44 

4 

65 


$27.01 

$8.20 

$6.83 

$0.00 

$42.04 

5 

70 


$29.09 

$8.20 

$18.30 

$0.00 

$55.59 

6 

75 


$31.17 

$8.20 

$18.83 

$0.00 

$58.20 

7 

80 


$33.25 

$8.20 

$19.35 

$0.00 

$60.80 

8 

90 


$37.40 

$8.20 

$20.40 

$0.00 

$66.00 

Effective Date - 

Step percent 

01/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

50 

$20.93 

$8.20 

$0.00 

$0.00 


$29.13 


2 

55 

$23.02 

$8.20 

$5.94 

$0.00 


$37.16 


3 

60 

$25.12 

$8.20 

$6.48 

$0.00 


$39.80 


4 

65 

$27.21 

$8.20 

$7.02 

$0.00 


$42.43 


5 

70 

$29.30 

$8.20 

$18.51 

$0.00 


$56.01 


6 

75 

$31.40 

$8.20 

$19.05 

$0.00 


$58.65 


7 

80 

$33.49 

$8.20 

$19.59 

$0.00 


$61.28 


8 

90 

$37.67 

$8.20 

$20.67 

$0.00 


$66.54 


_ 


- 

_ 

_- 

_ 

_ 

_, 


Notes: 

1 

Steps are 750 hrs. 






1 

| 


Apprentice to Journeyworker Ratio:l:l 

- - - - - - - 



- -- 

— - ■ 



PAINTER (SPRAY OR SANDBLAST, REPAINT) 

07/01/2019 

$39.62 

$8.20 

$21.45 

$0.00 


$69.27 

PAINTERS LOCAL 35 - ZONE 2 










01/01/2020 

$39.92 

$8.20 

$22.10 

$0.00 


$70.22 



07/01/2020 

$41.02 

$8.20 

$22.10 

$0.00 


$71.32 



01/01/2021 

$42.12 

$8.20 

$22.10 

$0.00 


$72.42 


Issue Date: 11/26/2019 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - Spray/Sandblast - Repaint 


Effective Date - 07/01/2019 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$19.81 

$8.20 

$0.00 

$0.00 

$28.01 


2 55 

$21.79 

$8.20 

$5.78 

$0.00 

$35.77 


3 60 

$23.77 

$8.20 

$6.30 

$0.00 

$38.27 


4 65 

$25.75 

$8.20 

$6.83 

$0.00 

$40.78 


5 70 

$27.73 

$8.20 

$18.30 

$0.00 

$54.23 


6 75 

$29.72 

$8.20 

$18.83 

$0.00 

$56.75 


7 80 

$31.70 

$8.20 

$19.35 

$0.00 

$59.25 


8 90 

$35.66 

$8.20 

$20.40 

$0.00 

$64.26 


Effective Date - 01/01/2020 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 50 

$19.96 

$8.20 

$0.00 

$0.00 

$28.16 


2 55 

$21.96 

$8.20 

$5.94 

$0.00 

$36.10 


3 60 

$23.95 

$8.20 

$6.48 

$0.00 

$38.63 


4 65 

$25.95 

$8.20 

$7.02 

$0.00 

$41.17 


5 70 

$27.94 

$8.20 

$18.51 

$0.00 

$54.65 


6 75 

$29.94 

$8.20 

$19.05 

$0.00 

$57.19 


7 80 

$31.94 

$8.20 

$19.59 

$0.00 

$59.73 


8 90 

$35.93 

$8.20 

$20.67 

$0.00 

$64.80 



- 

_ 

_ 

_ 

_, 


Notes: 

Steps are 750 hrs. 





1 

_l 


Apprentice to Journeyworker Ratio:l:l 

PAINTER (TRAFFIC MARKINGS) 

06/01/2019 

$39.15 

$7.85 

$15.85 

$0.00 

$62.85 

LABORERS - ZONE 1 


12/01/2019 

$39.15 

$8.10 

$16.60 

$0.00 

$63.85 


06/01/2020 

$40.14 

$8.10 

$16.60 

$0.00 

$64.84 


12/01/2020 

$41.12 

$8.10 

$16.60 

$0.00 

$65.82 


06/01/2021 

$42.14 

$8.10 

$16.60 

$0.00 

$66.84 


12/01/2021 

$43.15 

$8.10 

$16.60 

$0.00 

$67.85 

For Apprentice rates see "Apprentice- LABORER" 

PAINTER / TAPER (BRUSH, NEW) * 

07/01/2019 

$40.16 

$8.20 

$21.45 

$0.00 

$69.81 

* If 30% or more of surfaces to be painted are new construction, 

_ . . F 01/01/2020 

$40.46 

$8.20 

$22.10 

$0.00 

$70.76 

NbW paint rate shall be used .PAINTERS LOCAL 35 - ZONE 2 


07/01/2020 

$41.56 

$8.20 

$22.10 

$0.00 

$71.86 


01/01/2021 

$42.66 

$8.20 

$22.10 

$0.00 

$72.96 


Issue Date: 11/26/2019 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER - Local 35 Zone 2 - BRUSH NEW 


Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$20.08 

$8.20 

$0.00 

$0.00 

$28.28 

2 

55 


$22.09 

$8.20 

$5.78 

$0.00 

$36.07 

3 

60 


$24.10 

$8.20 

$6.30 

$0.00 

$38.60 

4 

65 


$26.10 

$8.20 

$6.83 

$0.00 

$41.13 

5 

70 


$28.11 

$8.20 

$18.30 

$0.00 

$54.61 

6 

75 


$30.12 

$8.20 

$18.83 

$0.00 

$57.15 

7 

80 


$32.13 

$8.20 

$19.35 

$0.00 

$59.68 

8 

90 


$36.14 

$8.20 

$20.40 

$0.00 

$64.74 

Effective Date - 

01/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$20.23 

$8.20 

$0.00 

$0.00 

$28.43 

2 

55 


$22.25 

$8.20 

$5.94 

$0.00 

$36.39 

3 

60 


$24.28 

$8.20 

$6.48 

$0.00 

$38.96 

4 

65 


$26.30 

$8.20 

$7.02 

$0.00 

$41.52 

5 

70 


$28.32 

$8.20 

$18.51 

$0.00 

$55.03 

6 

75 


$30.35 

$8.20 

$19.05 

$0.00 

$57.60 

7 

80 


$32.37 

$8.20 

$19.59 

$0.00 

$60.16 

8 

90 


$36.41 

$8.20 

$20.67 

$0.00 

$65.28 


Notes: 

Steps are 750 hrs. 


Apprentice to Journeyworker Ratio:l:l 

PAINTER / TAPER (BRUSH, REPAINT) 

PAINTERS LOCAL 35 - ZONE 2 


07/01/2019 

$38.22 

$8.20 

$21.45 

$0.00 

$67.87 

01/01/2020 

$38.52 

$8.20 

$22.10 

$0.00 

$68.82 

07/01/2020 

$39.62 

$8.20 

$22.10 

$0.00 

$69.92 

01/01/2021 

$40.72 

$8.20 

$22.10 

$0.00 

$71.02 


Issue Date: 11/26/2019 
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Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - PAINTER Local 35 Zone 2 - BRUSH REPAINT 


Effective Date - 

Step percent 

07/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 


$19.11 

$8.20 

$0.00 

$0.00 

$27.31 

2 

55 


$21.02 

$8.20 

$5.78 

$0.00 

$35.00 

3 

60 


$22.93 

$8.20 

$6.30 

$0.00 

$37.43 

4 

65 


$24.84 

$8.20 

$6.83 

$0.00 

$39.87 

5 

70 


$26.75 

$8.20 

$18.30 

$0.00 

$53.25 

6 

75 


$28.67 

$8.20 

$18.83 

$0.00 

$55.70 

7 

80 


$30.58 

$8.20 

$19.35 

$0.00 

$58.13 

8 

90 


$34.40 

$8.20 

$20.40 

$0.00 

$63.00 

Effective Date - 

01/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 


$19.26 

$8.20 

$0.00 

$0.00 

$27.46 

2 

55 


$21.19 

$8.20 

$5.94 

$0.00 

$35.33 

3 

60 


$23.11 

$8.20 

$6.48 

$0.00 

$37.79 

4 

65 


$25.04 

$8.20 

$7.02 

$0.00 

$40.26 

5 

70 


$26.96 

$8.20 

$18.51 

$0.00 

$53.67 

6 

75 


$28.89 

$8.20 

$19.05 

$0.00 

$56.14 

7 

80 


$30.82 

$8.20 

$19.59 

$0.00 

$58.61 

8 

90 


$34.67 

$8.20 

$20.67 

$0.00 

$63.54 


Notes: 

Steps are 750 hrs. 

Apprentice to Journeyworker Ratio:l:l 


PANEL & PICKUP TRUCKS DRIVER 

08/01/2019 

$35.18 

$12.41 

$12.70 

$0.00 

$60.29 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.18 

$12.41 

$13.72 

$0.00 

$61.31 


06/01/2020 

$36.08 

$12.41 

$13.72 

$0.00 

$62.21 


08/01/2020 

$36.08 

$12.91 

$13.72 

$0.00 

$62.71 


12/01/2020 

$36.08 

$12.91 

$14.82 

$0.00 

$63.81 


06/01/2021 

$36.88 

$12.91 

$14.82 

$0.00 

$64.61 


08/01/2021 

$36.88 

$13.41 

$14.82 

$0.00 

$65.11 


12/01/2021 

$36.88 

$13.41 

$16.01 

$0.00 

$66.30 

PIER AND DOCK CONSTRUCTOR (UNDERPINNING AND 
DECK) 

PILE DRIVER LOCAL 56 (ZONE 1) 

08/01/2019 

$48.94 

$9.90 

$21.15 

$0.00 

$79.99 

For apprentice rates see "Apprentice- PILE DRIVER" 







PILE DRIVER 

08/01/2019 

$48.94 

$9.90 

$21.15 

$0.00 

$79.99 


PILE DRIVER LOCAL 56 (ZONE 1) 


Issue Date: 11/26/2019 
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Classification 


Effective Date Base Wage 

Health 

Pension Su PP lemental Total Rate 

Unemployment 

Apprentice - PILE DRIVER - Local 56 Zone 1 

Effective Date - 08/01/2019 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$24.47 

$9.90 

$21.15 

$0.00 

$55.52 

2 

60 

$29.36 

$9.90 

$21.15 

$0.00 

$60.41 

3 

70 

$34.26 

$9.90 

$21.15 

$0.00 

$65.31 

4 

75 

$36.71 

$9.90 

$21.15 

$0.00 

$67.76 

5 

80 

$39.15 

$9.90 

$21.15 

$0.00 

$70.20 

6 

80 

$39.15 

$9.90 

$21.15 

$0.00 

$70.20 

7 

90 

$44.05 

$9.90 

$21.15 

$0.00 

$75.10 

8 

90 

$44.05 

$9.90 

$21.15 

$0.00 

$75.10 

Notes: 






~i 


Apprentice to Journeyworker Ratio: 1:5 


PIPEFITTER & STEAMFITTER 

09/01/2019 

$54.69 

$10.95 

$19.74 

$0.00 

$85.38 

PIPEFITTERS LOCAL 537 

03/01/2020 

$56.19 

$10.95 

$19.74 

$0.00 

$86.88 


09/01/2020 

$57.69 

$10.95 

$19.74 

$0.00 

$88.38 


03/01/2021 

$59.19 

$10.95 

$19.74 

$0.00 

$89.88 


Apprentice- PIPEFITTER - Local 537 

Effective Date - 09/01/2019 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

40 

$21.88 

$10.95 

$8.00 

$0.00 

$40.83 

2 

45 

$24.61 

$10.95 

$19.74 

$0.00 

$55.30 

3 

60 

$32.81 

$10.95 

$19.74 

$0.00 

$63.50 

4 

70 

$38.28 

$10.95 

$19.74 

$0.00 

$68.97 

5 80 

Effective Date - 

$43.75 

03/01/2020 

$10.95 

$19.74 

$0.00 

Supplemental 

$74.44 

Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 

$22.48 

$10.95 

$8.00 

$0.00 

$41.43 

2 

45 

$25.29 

$10.95 

$19.74 

$0.00 

$55.98 

3 

60 

$33.71 

$10.95 

$19.74 

$0.00 

$64.40 

4 

70 

$39.33 

$10.95 

$19.74 

$0.00 

$70.02 

5 

80 

$44.95 

$10.95 

$19.74 

$0.00 

$75.64 

Notes: 

** 1:3; 3:15; 1:10 thereafter/ Steps are 1 yr. 




~i 

Refrig/AC Mechanic ** 1:1; 1:2;2:4;3:6;4:8;5:10;6:12;7:14;8:17;9:20; 10:23(Max) 

Apprentice to Journeyworker Ratio:** 


i 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

PIPELAYER 

LABORERS - ZONE 1 

06/01/2019 

12/01/2019 

$39.40 

$39.40 

$7.85 

$8.10 

$15.85 

$16.60 

$0.00 

$0.00 

$63.10 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 

For apprentice rates see "Apprentice- LABORER" 

12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

PLUMBERS & GASFITTERS 

PLUMBERS & GASFITTERS LOCAL 12 

09/01/2019 

03/01/2020 

$57.69 

$59.19 

$11.82 

$11.82 

$17.01 

$17.01 

$0.00 

$0.00 

$86.52 

$88.02 


09/01/2020 

$60.69 

$11.82 

$17.01 

$0.00 

$89.52 


03/01/2021 

$62.19 

$11.82 

$17.01 

$0.00 

$91.02 


Apprentice - PLUMBER/GASFITTER - Local 12 


Effective Date - 

Step percent 

09/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

35 


$20.19 

$11.82 

$6.16 

$0.00 

$38.17 

2 

40 


$23.08 

$11.82 

$6.99 

$0.00 

$41.89 

3 

55 


$31.73 

$11.82 

$9.53 

$0.00 

$53.08 

4 

65 


$37.50 

$11.82 

$11.18 

$0.00 

$60.50 

5 

75 


$43.27 

$11.82 

$12.88 

$0.00 

$67.97 

Effective Date - 

03/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

35 


$20.72 

$11.82 

$6.16 

$0.00 

$38.70 

2 

40 


$23.68 

$11.82 

$6.99 

$0.00 

$42.49 

3 

55 


$32.55 

$11.82 

$9.53 

$0.00 

$53.90 

4 

65 


$38.47 

$11.82 

$11.18 

$0.00 

$61.47 

5 

75 


$44.39 

$11.82 

$12.88 

$0.00 

$69.09 


Notes: 

** 1:2; 2:6; 3:10; 4:14; 5:19/Steps are 1 yr 
Step4 with lic$64.20, Step5 with lic$71.67 


Apprentice to Journeyworker Ratio:** 


PNEUMATIC CONTROLS (TEMP.) 

PIPEFITTERS LOCAL 537 

For apprentice rates see "Apprentice- PIPEFITTER" or "PLUMBER/PIPEFITTER" 

09/01/2019 

03/01/2020 

09/01/2020 

03/01/2021 

$54.69 

$56.19 

$57.69 

$59.17 

$10.95 

$10.95 

$10.95 

$10.95 

$19.74 

$19.74 

$19.74 

$19.74 

$0.00 

$0.00 

$0.00 

$0.00 

$85.38 

$86.88 

$88.38 

$89.86 

PNEUMATIC DRILL/TOOL OPERATOR 

LABORERS - ZONE 1 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 


12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 

For apprentice rates see "Apprentice- LABORER" 

12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

POWDERMAN & BLASTER 

06/01/2019 

$40.15 

$7.85 

$15.85 

$0.00 

$63.85 

LABORERS - ZONE 1 

12/01/2019 

$40.15 

$8.10 

$16.60 

$0.00 

$64.85 


06/01/2020 

$41.14 

$8.10 

$16.60 

$0.00 

$65.84 


12/01/2020 

$42.12 

$8.10 

$16.60 

$0.00 

$66.82 


06/01/2021 

$43.14 

$8.10 

$16.60 

$0.00 

$67.84 


12/01/2021 

$44.15 

$8.10 

$16.60 

$0.00 

$68.85 

For apprentice rates see "Apprentice- LABORER" 







POWER SHOVEL/DERRICK/TRENCHING MACHINE 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 


06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 


12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 


06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 


12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







PUMP OPERATOR (CONCRETE) 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 


06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 


12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 


06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 


12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







PUMP OPERATOR (DEWATERING, OTHER) 

06/01/2019 

$32.28 

$12.00 

$15.60 

$0.00 

$59.88 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$33.07 

$12.00 

$15.60 

$0.00 

$60.67 


06/01/2020 

$33.82 

$12.00 

$15.60 

$0.00 

$61.42 


12/01/2020 

$34.60 

$12.00 

$15.60 

$0.00 

$62.20 


06/01/2021 

$35.35 

$12.00 

$15.60 

$0.00 

$62.95 


12/01/2021 

$36.14 

$12.00 

$15.60 

$0.00 

$63.74 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







READY MIX CONCRETE DRIVERS after 4/30/10 
(Drivers Hired After 4/30/2010) TEAMSTERS 25 (Metro) - Aggregate 

05/01/2018 

$24.15 

$9.28 

$13.59 

$0.00 

$47.02 

READY-MIX CONCRETE DRIVER 

TEAMSTERS 25 (Metro) - Aggregate 

05/01/2018 

$30.66 

$9.28 

$13.59 

$0.00 

$53.53 

RECLAIMERS 

06/01/2019 

$47.69 

$12.00 

$15.60 

$0.00 

$75.29 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$48.83 

$12.00 

$15.60 

$0.00 

$76.43 


06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 

$77.51 


12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 

$78.65 


06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 

$79.74 


12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 

$80.88 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







RIDE-ON MOTORIZED BUGGY OPERATOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 


For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

ROLLER/SPREADER/MULCHING MACHINE 

06/01/2019 

$47.69 

$12.00 

$15.60 

$0.00 

$75.29 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$48.83 

$12.00 

$15.60 

$0.00 

$76.43 


06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 

$77.51 


12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 

$78.65 


06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 

$79.74 


12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 

$80.88 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







ROOFER (Inc.Roofer Waterproofng &Roofer Damproofg) 

08/01/2019 

$44.64 

$11.50 

$15.90 

$0.00 

$72.04 

ROOFERS LOCAL 33 

02/01/2020 

$45.92 

$11.50 

$15.90 

$0.00 

$73.32 


08/01/2020 

$47.35 

$11.50 

$15.90 

$0.00 

$74.75 


02/01/2021 

$48.78 

$11.50 

$15.90 

$0.00 

$76.18 


08/01/2021 

$50.21 

$11.50 

$15.90 

$0.00 

$77.61 


02/01/2022 

$51.64 

$11.50 

$15.90 

$0.00 

$79.04 


Apprentice - ROOFER - Local 33 
Effective Date - 08/01/2019 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

50 

$22.32 

$11.50 

$3.69 

$0.00 

$37.51 

2 

60 

$26.78 

$11.50 

$15.90 

$0.00 

$54.18 

3 

65 

$29.02 

$11.50 

$15.90 

$0.00 

$56.42 

4 

75 

$33.48 

$11.50 

$15.90 

$0.00 

$60.88 

5 

85 

$37.94 

$11.50 

$15.90 

$0.00 

$65.34 

Effective Date - 02/01/2020 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$22.96 

$11.50 

$3.69 

$0.00 

$38.15 

2 

60 

$27.55 

$11.50 

$15.90 

$0.00 

$54.95 

3 

65 

$29.85 

$11.50 

$15.90 

$0.00 

$57.25 

4 

75 

$34.44 

$11.50 

$15.90 

$0.00 

$61.84 

5 

85 

$39.03 

$11.50 

$15.90 

$0.00 

$66.43 


Notes: ** 1:5, 2:6-10, the 1:10; Reroofing: 1:4, then 1:1 
Step 1 is 2000 hrs.; Steps 2-5 are 1000 hrs. 

(Hot Pitch Mechanics' receive $1.00 hr. above ROOFER) 

Apprentice to Journeyworker Ratio:** 

ROOFER SLATE / TILE / PRECAST CONCRETE 08/01/2019 

ROOFERS LOCAL 33 

02 / 01/2020 

08/01/2020 

02 / 01/2021 

08/01/2021 

02 / 01/2022 

For apprentice rates see "Apprentice- ROOFER" 


$44.89 

$46.17 

$47.60 

$49.03 

$50.46 

$51.89 


$11.50 

$15.90 

$11.50 

$15.90 

$11.50 

$15.90 

$11.50 

$15.90 

$11.50 

$15.90 

$11.50 

$15.90 


$ 0.00 

$ 0.00 

$ 0.00 

$ 0.00 

$ 0.00 

$ 0.00 


$72.29 

$73.57 

$75.00 

$76.43 

$77.86 

$79.29 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

SHEETMETAL WORKER 

08/01/2019 

$48.10 

$13.20 

$24.12 

$2.56 

$87.98 

SHEETMETAL WORKERS LOCAL 17-A 

02/01/2020 

$49.75 

$13.20 

$24.12 

$2.61 

$89.68 


08/01/2020 

$51.35 

$13.20 

$24.12 

$2.66 

$91.33 


02/01/2021 

$53.00 

$13.20 

$24.12 

$2.71 

$93.03 


08/01/2021 

$54.75 

$13.20 

$24.12 

$2.76 

$94.83 


02/01/2022 

$56.50 

$13.20 

$24.12 

$2.81 

$96.63 


Apprentice - SHEET METAL WORKER - Local 17-A 


Effective Date - 

Step percent 

08/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

42 


$20.20 

$13.20 

$5.89 

$0.00 

$39.29 

2 

42 


$20.20 

$13.20 

$5.89 

$0.00 

$39.29 

3 

47 


$22.61 

$13.20 

$11.13 

$1.41 

$48.35 

4 

47 


$22.61 

$13.20 

$11.13 

$1.41 

$48.35 

5 

52 


$25.01 

$13.20 

$12.08 

$1.51 

$51.80 

6 

52 


$25.01 

$13.20 

$12.33 

$1.52 

$52.06 

7 

60 


$28.86 

$13.20 

$13.70 

$1.67 

$57.43 

8 

65 


$31.27 

$13.20 

$14.65 

$1.77 

$60.89 

9 

75 


$36.08 

$13.20 

$16.56 

$1.98 

$67.82 

10 

85 


$40.89 

$13.20 

$17.96 

$2.16 

$74.21 

Effective Date - 

02/01/2020 




Supplemental 


Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

42 


$20.90 

$13.20 

$5.89 

$0.00 

$39.99 

2 

42 


$20.90 

$13.20 

$5.89 

$0.00 

$39.99 

3 

47 


$23.38 

$13.20 

$11.13 

$1.43 

$49.14 

4 

47 


$23.38 

$13.20 

$11.13 

$1.43 

$49.14 

5 

52 


$25.87 

$13.20 

$12.08 

$1.53 

$52.68 

6 

52 


$25.87 

$13.20 

$12.33 

$1.54 

$52.94 

7 

60 


$29.85 

$13.20 

$13.70 

$1.70 

$58.45 

8 

65 


$32.34 

$13.20 

$14.65 

$1.82 

$62.01 

9 

75 


$37.31 

$13.20 

$16.56 

$2.01 

$69.08 

10 

85 


$42.29 

$13.20 

$17.96 

$2.20 

$75.65 


Notes: 

Steps are 6 mos. 

Apprentice to Journeyworker Ratio: 1:4 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

SPECIALIZED EARTH MOVING EQUIP <35 TONS 

08/01/2019 

$35.64 

$12.41 

$12.70 

$0.00 

$60.75 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.64 

$12.41 

$13.72 

$0.00 

$61.77 


06/01/2020 

$36.54 

$12.41 

$13.72 

$0.00 

$62.67 


08/01/2020 

$36.54 

$12.91 

$13.72 

$0.00 

$63.17 


12/01/2020 

$36.54 

$12.91 

$14.82 

$0.00 

$64.27 


06/01/2021 

$37.34 

$12.91 

$14.82 

$0.00 

$65.07 


08/01/2021 

$37.34 

$13.41 

$14.82 

$0.00 

$65.57 


12/01/2021 

$37.34 

$13.41 

$16.01 

$0.00 

$66.76 

SPECIALIZED EARTH MOVING EQUIP >35 TONS 

08/01/2019 

$35.93 

$12.41 

$12.70 

$0.00 

$61.04 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.93 

$12.41 

$13.72 

$0.00 

$62.06 


06/01/2020 

$36.83 

$12.41 

$13.72 

$0.00 

$62.96 


08/01/2020 

$36.83 

$12.91 

$13.72 

$0.00 

$63.46 


12/01/2020 

$36.83 

$12.91 

$14.82 

$0.00 

$64.56 


06/01/2021 

$37.63 

$12.91 

$14.82 

$0.00 

$65.36 


08/01/2021 

$37.63 

$13.41 

$14.82 

$0.00 

$65.86 


12/01/2021 

$37.63 

$13.41 

$16.01 

$0.00 

$67.05 

SPRINKLER FITTER 

SPRINKLER FITTERS LOCAL 550 - (Section A) Zone 1 

10/01/2019 

$60.48 

$9.47 

$19.60 

$19.80 

$0.00 

$89.55 

01/01/2020 

$60.07 

$9.68 

$0.00 

$89.55 


03/01/2020 

$61.98 

$9.47 

$19.60 

$0.00 

$91.05 


10/01/2020 

$63.48 

$9.47 

$19.60 

$0.00 

$92.55 


03/01/2021 

$64.98 

$9.47 

$19.60 

$0.00 

$94.05 
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Classification 


Effective Date Base Wage 

Health 

„ Supplemental 

Pension 

Unemployment 

Total Rate 

Apprentice - SPRINKLER FITTER - Local 550 (Section A) Zone 1 

Effective Date - 10/01/2019 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

35 

$21.17 

$9.47 

$11.15 

$0.00 


$41.79 


2 

40 

$24.19 

$9.47 

$11.80 

$0.00 


$45.46 


3 

45 

$27.22 

$9.47 

$12.45 

$0.00 


$49.14 


4 

50 

$30.24 

$9.47 

$13.10 

$0.00 


$52.81 


5 

55 

$33.26 

$9.47 

$13.75 

$0.00 


$56.48 


6 

60 

$36.29 

$9.47 

$14.40 

$0.00 


$60.16 


7 

65 

$39.31 

$9.47 

$15.05 

$0.00 


$63.83 


8 

70 

$42.34 

$9.47 

$15.70 

$0.00 


$67.51 


9 

75 

$45.36 

$9.47 

$16.35 

$0.00 


$71.18 


10 

80 

$48.38 

$9.47 

$17.00 

$0.00 


$74.85 


Effective Date - 01/01/2020 

Step percent 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 


1 

35 

$21.02 

$9.68 

$11.35 

$0.00 


$42.05 


2 

40 

$24.03 

$9.68 

$12.00 

$0.00 


$45.71 


3 

45 

$27.03 

$9.68 

$12.65 

$0.00 


$49.36 


4 

50 

$30.04 

$9.68 

$13.30 

$0.00 


$53.02 


5 

55 

$33.04 

$9.68 

$13.95 

$0.00 


$56.67 


6 

60 

$36.04 

$9.68 

$14.60 

$0.00 


$60.32 


7 

65 

$39.05 

$9.68 

$15.25 

$0.00 


$63.98 


8 

70 

$42.05 

$9.68 

$15.90 

$0.00 


$67.63 


9 

75 

$45.05 

$9.68 

$16.55 

$0.00 


$71.28 


10 

80 

$48.06 

$9.68 

$17.20 

$0.00 


$74.94 


Notes: Apprentice entered prior 9/30/10: 
40/45/50/55/60/65/70/75/80/85 

Steps are 850 hours 

Apprentice to Journeyworker Ratio: 1:3 





-- 

~i 

_i 


STEAM BOILER OPERATOR 

OPERA TING ENGINEERS LOCAL 4 

06/01/2019 

12/01/2019 

$47.69 

$48.83 

$12.00 

$12.00 

$15.60 

$15.60 

$0.00 

$0.00 


$75.29 

$76.43 



06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 


$77.51 



12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 


$78.65 



06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 


$79.74 

For apprentice rates see 

"Apprentice- OPERATING ENGINEERS" 

12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 


$80.88 

TAMPERS, SELF-PROPELLED OR TRACTOR DRAWN 

OPERA TING ENGINEERS LOCAL 4 

06/01/2019 

12/01/2019 

$47.69 

$48.83 

$12.00 

$12.00 

$15.60 

$15.60 

$0.00 

$0.00 


$75.29 

$76.43 



06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 


$77.51 



12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 


$78.65 



06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 


$79.74 

For apprentice rates see 

"Apprentice- OPERATING ENGINEERS" 

12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 


$80.88 
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Classification 


Pension 


TELECOMMUNICATION TECHNICIAN 

ELECTRICIANS LOCAL 103 


Effective Date Base Wage 


Health 


Supplemental 

Unemployment 


Total Rate 


03/01/2019 $38.33 $13.00 $16.82 $0.00 $68.15 


Apprentice - TELECOMMUNICA TION TECHNICIAN - Local 103 
Effective Date - 03/01/2019 


Step 

percent 

Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

40 

$15.33 

$13.00 

$0.46 

$0.00 

$28.79 

2 

40 

$15.33 

$13.00 

$0.46 

$0.00 

$28.79 

3 

45 

$17.25 

$13.00 

$13.42 

$0.00 

$43.67 

4 

45 

$17.25 

$13.00 

$13.42 

$0.00 

$43.67 

5 

50 

$19.17 

$13.00 

$13.73 

$0.00 

$45.90 

6 

55 

$21.08 

$13.00 

$14.03 

$0.00 

$48.11 

7 

60 

$23.00 

$13.00 

$14.34 

$0.00 

$50.34 

8 

65 

$24.91 

$13.00 

$14.66 

$0.00 

$52.57 

9 

70 

$26.83 

$13.00 

$14.96 

$0.00 

$54.79 

10 

75 

$28.75 

$13.00 

$15.27 

$0.00 

$57.02 


Notes: 


Apprentice to Journeyworker Ratio:l:l 

TERRAZZO FINISHERS 

BRICKLAYERS LOCAL 3 - MARBLE & TILE 


08/01/2019 

$53.34 

$10.75 

$21.30 

$0.00 

$85.39 

02/01/2020 

$53.98 

$10.75 

$21.30 

$0.00 

$86.03 

08/01/2020 

$55.33 

$10.75 

$21.45 

$0.00 

$87.53 

02/01/2021 

$55.97 

$10.75 

$21.45 

$0.00 

$88.17 

08/01/2021 

$57.37 

$10.75 

$21.61 

$0.00 

$89.73 

02/01/2022 

$57.96 

$10.75 

$21.61 

$0.00 

$90.32 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 


Page 37 of 42 




Classification 


Effective Date Base Wage Health 


Pension 


Supplemental 

Unemployment 


Total Rate 


Apprentice - TERRAZZO FINISHER - Local 3 Marble & Tile 
Effective Date - 08/01/2019 

Step percent Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$26.67 

$10.75 

$21.30 

$0.00 

$58.72 

2 

60 

$32.00 

$10.75 

$21.30 

$0.00 

$64.05 

3 

70 

$37.34 

$10.75 

$21.30 

$0.00 

$69.39 

4 

80 

$42.67 

$10.75 

$21.30 

$0.00 

$74.72 

5 

90 

$48.01 

$10.75 

$21.30 

$0.00 

$80.06 

Effective Date - 

Step percent 

02/01/2020 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

50 

$26.99 

$10.75 

$21.30 

$0.00 

$59.04 

2 

60 

$32.39 

$10.75 

$21.30 

$0.00 

$64.44 

3 

70 

$37.79 

$10.75 

$21.30 

$0.00 

$69.84 

4 

80 

$43.18 

$10.75 

$21.30 

$0.00 

$75.23 

5 

90 

$48.58 

$10.75 

$21.30 

$0.00 

$80.63 


Notes: 


Apprentice to Journeyworker Ratio: 1:3 


TEST BORING DRILLER 

LABORERS - FOUNDATION AND MARINE 

For apprentice rates see "Apprentice- LABORER" 

06/01/2019 

12/01/2019 

06/01/2020 

12/01/2020 

06/01/2021 

12/01/2021 

$40.50 

$40.50 

$41.49 

$42.47 

$43.49 

$44.50 

$7.85 

$8.10 

$8.10 

$8.10 

$8.10 

$8.10 

$16.05 

$16.80 

$16.80 

$16.80 

$16.80 

$16.80 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$64.40 

$65.40 

$66.39 

$67.37 

$68.39 

$69.40 

TEST BORING DRILLER HELPER 

06/01/2019 

$39.22 

$7.85 

$16.05 

$0.00 

$63.12 

LABORERS - FOUNDATION AND MARINE 


12/01/2019 

$39.22 

$8.10 

$16.80 

$0.00 

$64.12 


06/01/2020 

$40.21 

$8.10 

$16.80 

$0.00 

$65.11 


12/01/2020 

$41.19 

$8.10 

$16.80 

$0.00 

$66.09 


06/01/2021 

$42.21 

$8.10 

$16.80 

$0.00 

$67.11 


12/01/2021 

$43.22 

$8.10 

$16.80 

$0.00 

$68.12 

For apprentice rates see "Apprentice- LABORER" 

TEST BORING LABORER 

06/01/2019 

$39.10 

$7.85 

$16.05 

$0.00 

$63.00 

LABORERS - FOUNDATION AND MARINE 


12/01/2019 

$39.10 

$8.10 

$16.80 

$0.00 

$64.00 


06/01/2020 

$40.09 

$8.10 

$16.80 

$0.00 

$64.99 


12/01/2020 

$41.07 

$8.10 

$16.80 

$0.00 

$65.97 


06/01/2021 

$42.09 

$8.10 

$16.80 

$0.00 

$66.99 


12/01/2021 

$43.10 

$8.10 

$16.80 

$0.00 

$68.00 

For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

TRACTORS/PORTABLE STEAM GENERATORS 

06/01/2019 

$47.69 

$12.00 

$15.60 

$0.00 

$75.29 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$48.83 

$12.00 

$15.60 

$0.00 

$76.43 


06/01/2020 

$49.91 

$12.00 

$15.60 

$0.00 

$77.51 


12/01/2020 

$51.05 

$12.00 

$15.60 

$0.00 

$78.65 


06/01/2021 

$52.14 

$12.00 

$15.60 

$0.00 

$79.74 


12/01/2021 

$53.28 

$12.00 

$15.60 

$0.00 

$80.88 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







TRAILERS FOR EARTH MOVING EQUIPMENT 

08/01/2019 

$36.22 

$12.41 

$12.70 

$0.00 

$61.33 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$36.22 

$12.41 

$13.72 

$0.00 

$62.35 


06/01/2020 

$37.12 

$12.41 

$13.72 

$0.00 

$63.25 


08/01/2020 

$37.12 

$12.91 

$13.72 

$0.00 

$63.75 


12/01/2020 

$37.12 

$12.91 

$14.82 

$0.00 

$64.85 


06/01/2021 

$37.92 

$12.91 

$14.82 

$0.00 

$65.65 


08/01/2021 

$37.92 

$13.41 

$14.82 

$0.00 

$66.15 


12/01/2021 

$37.92 

$13.41 

$16.01 

$0.00 

$67.34 

TUNNEL WORK - COMPRESSED AIR 

06/01/2019 

$51.38 

$7.85 

$16.45 

$0.00 

$75.68 

LABORERS (COMPRESSED AIR) 

12/01/2019 

$51.38 

$8.10 

$17.20 

$0.00 

$76.68 


06/01/2020 

$52.37 

$8.10 

$17.20 

$0.00 

$77.67 


12/01/2020 

$53.35 

$8.10 

$17.20 

$0.00 

$78.65 


06/01/2021 

$54.37 

$8.10 

$17.20 

$0.00 

$79.67 


12/01/2021 

$55.38 

$8.10 

$17.20 

$0.00 

$80.68 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - COMPRESSED AIR (HAZ. WASTE) 

LABORERS (COMPRESSED AIR) 

06/01/2019 

$53.38 

$7.85 

$16.45 

$17.20 

$0.00 

$0.00 

$77.68 

12/01/2019 

$53.38 

$8.10 

$78.68 


06/01/2020 

$54.37 

$8.10 

$17.20 

$0.00 

$79.67 


12/01/2020 

$55.35 

$8.10 

$17.20 

$0.00 

$80.65 


06/01/2021 

$56.37 

$8.10 

$17.20 

$0.00 

$81.67 


12/01/2021 

$57.38 

$8.10 

$17.20 

$0.00 

$82.68 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR 

LABORERS (FREE AIR TUNNEL) 

06/01/2019 

$43.45 

$7.85 

$16.45 

$17.20 

$0.00 

$0.00 

$67.75 

12/01/2019 

$43.45 

$8.10 

$68.75 


06/01/2020 

$44.44 

$8.10 

$17.20 

$0.00 

$69.74 


12/01/2020 

$45.42 

$8.10 

$17.20 

$0.00 

$70.72 


06/01/2021 

$46.44 

$8.10 

$17.20 

$0.00 

$71.74 


12/01/2021 

$47.45 

$8.10 

$17.20 

$0.00 

$72.75 

For apprentice rates see "Apprentice- LABORER" 







TUNNEL WORK - FREE AIR (HAZ. WASTE) 

LABORERS (FREE AIR TUNNEL) 

06/01/2019 

$45.45 

$7.85 

$16.45 

$17.20 

$0.00 

$0.00 

$69.75 

12/01/2019 

$45.45 

$8.10 

$70.75 


06/01/2020 

$46.44 

$8.10 

$17.20 

$0.00 

$71.74 


12/01/2020 

$47.42 

$8.10 

$17.20 

$0.00 

$72.72 


06/01/2021 

$48.44 

$8.10 

$17.20 

$0.00 

$73.74 


12/01/2021 

$49.45 

$8.10 

$17.20 

$0.00 

$74.75 


For apprentice rates see "Apprentice- LABORER" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

VAC-HAUL 

08/01/2019 

$35.64 

$12.41 

$12.70 

$0.00 

$60.75 

TEAMSTERS JOINT COUNCIL NO. 10 ZONE A 

12/01/2019 

$35.64 

$12.41 

$13.72 

$0.00 

$61.77 


06/01/2020 

$36.54 

$12.41 

$13.72 

$0.00 

$62.67 


08/01/2020 

$36.54 

$12.91 

$13.72 

$0.00 

$63.17 


12/01/2020 

$36.54 

$12.91 

$14.82 

$0.00 

$64.27 


06/01/2021 

$37.34 

$12.91 

$14.82 

$0.00 

$65.07 


08/01/2021 

$37.34 

$13.41 

$14.82 

$0.00 

$65.57 


12/01/2021 

$37.34 

$13.41 

$16.01 

$0.00 

$66.76 

WAGON DRILL OPERATOR 

06/01/2019 

$39.40 

$7.85 

$15.85 

$0.00 

$63.10 

LABORERS - ZONE 1 

12/01/2019 

$39.40 

$8.10 

$16.60 

$0.00 

$64.10 


06/01/2020 

$40.39 

$8.10 

$16.60 

$0.00 

$65.09 


12/01/2020 

$41.37 

$8.10 

$16.60 

$0.00 

$66.07 


06/01/2021 

$42.39 

$8.10 

$16.60 

$0.00 

$67.09 


12/01/2021 

$43.40 

$8.10 

$16.60 

$0.00 

$68.10 

For apprentice rates see "Apprentice- LABORER" 







WASTE WATER PUMP OPERATOR 

06/01/2019 

$48.18 

$12.00 

$15.60 

$0.00 

$75.78 

OPERA TING ENGINEERS LOCAL 4 

12/01/2019 

$49.33 

$12.00 

$15.60 

$0.00 

$76.93 


06/01/2020 

$50.43 

$12.00 

$15.60 

$0.00 

$78.03 


12/01/2020 

$51.58 

$12.00 

$15.60 

$0.00 

$79.18 


06/01/2021 

$52.68 

$12.00 

$15.60 

$0.00 

$80.28 


12/01/2021 

$53.83 

$12.00 

$15.60 

$0.00 

$81.43 

For apprentice rates see "Apprentice- OPERATING ENGINEERS" 







WATER METER INSTALLER 

09/01/2019 

$57.69 

$11.82 

$17.01 

$0.00 

$86.52 

PLUMBERS & GASFITTERS LOCAL 12 

03/01/2020 

$59.19 

$11.82 

$17.01 

$0.00 

$88.02 


09/01/2020 

$60.69 

$11.82 

$17.01 

$0.00 

$89.52 


03/01/2021 

$62.19 

$11.82 

$17.01 

$0.00 

$91.02 

For apprentice rates see "Apprentice- PLUMBER/PIPEFITTER" or 

"PLUMBER/GASFITTER" 






Outside Electrical - East 







CABLE TECHNICIAN (Power Zone) 

09/01/2019 

$28.83 

$8.75 

$1.86 

$0.00 

$39.44 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$29.67 

$9.25 

$1.89 

$0.00 

$40.81 

For apprentice rates see "Apprentice- LINEMAN" 







CABLEMAN (Underground Ducts & Cables) 

09/01/2019 

$40.84 

$8.75 

$10.02 

$0.00 

$59.61 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$42.03 

$9.25 

$10.27 

$0.00 

$61.55 

For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN CDL 

09/01/2019 

$33.64 

$8.75 

$9.86 

$0.00 

$52.25 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$34.62 

$9.25 

$10.07 

$0.00 

$53.94 

For apprentice rates see "Apprentice- LINEMAN" 







DRIVER / GROUNDMAN -Inexperienced (<2000 Hrs) 

09/01/2019 

$26.43 

$8.75 

$1.79 

$0.00 

$36.97 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$27.20 

$9.25 

$1.82 

$0.00 

$38.27 

For apprentice rates see "Apprentice- LINEMAN" 







EQUIPMENT OPERATOR (Class A CDL) 

09/01/2019 

$40.84 

$8.75 

$14.10 

$0.00 

$63.69 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$42.03 

$9.25 

$14.35 

$0.00 

$65.63 

For apprentice rates see "Apprentice- LINEMAN" 







EQUIPMENT OPERATOR (Class B CDL) 

09/01/2019 

$36.04 

$8.75 

$10.65 

$0.00 

$55.44 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$37.09 

$9.25 

$10.87 

$0.00 

$57.21 


For apprentice rates see "Apprentice- LINEMAN" 
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Classification 

Effective Date 

Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

GROUNDMAN 

09/01/2019 

$21.62 

$8.75 

$1.65 

$0.00 

$32.02 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$22.25 

$9.25 

$1.67 

$0.00 

$33.17 

For apprentice rates see "Apprentice- LINEMAN" 







GROUNDMAN -Inexperienced (<2000 Hrs.) 

09/01/2019 

$26.43 

$8.75 

$1.79 

$0.00 

$36.97 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$27.20 

$9.25 

$1.82 

$0.00 

$38.27 

For apprentice rates see "Apprentice- LINEMAN" 







JOURNEYMAN LINEMAN 

09/01/2019 

$48.05 

$8.75 

$17.19 

$0.00 

$73.99 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

08/30/2020 

$49.45 

$9.25 

$17.48 

$0.00 

$76.18 


Apprentice - LINEMAN (Outside Electrical) - East Local 104 


Effective Date - 

Step percent 

09/01/2019 

Apprentice Base Wage 

Health 

Pension 

Supplemental 

Unemployment 

Total Rate 

1 

60 


$28.83 

$8.75 

$3.36 

$0.00 

$40.94 

2 

65 


$31.23 

$8.75 

$3.44 

$0.00 

$43.42 

3 

70 


$33.64 

$8.75 

$3.51 

$0.00 

$45.90 

4 

75 


$36.04 

$8.75 

$5.08 

$0.00 

$49.87 

5 

80 


$38.44 

$8.75 

$5.15 

$0.00 

$52.34 

6 

85 


$40.84 

$8.75 

$5.23 

$0.00 

$54.82 

7 90 

Effective Date - 

08/30/2020 

$43.25 

$8.75 

$7.30 

$0.00 

Supplemental 

$59.30 

Step 

percent 


Apprentice Base Wage 

Health 

Pension 

Unemployment 

Total Rate 

1 

60 


$29.67 

$9.25 

$3.39 

$0.00 

$42.31 

2 

65 


$32.14 

$9.25 

$3.46 

$0.00 

$44.85 

3 

70 


$34.62 

$9.25 

$3.54 

$0.00 

$47.41 

4 

75 


$37.09 

$9.25 

$5.11 

$0.00 

$51.45 

5 

80 


$39.56 

$9.25 

$5.19 

$0.00 

$54.00 

6 

85 


$42.03 

$9.25 

$5.26 

$0.00 

$56.54 

7 

90 


$44.51 

$9.25 

$7.34 

$0.00 

$61.10 

Notes: 







1 

_l 


Apprentice to Journeyworker Ratio: 1:2 


TELEDATA CABLE SPLICER 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

02/04/2019 

$30.73 

$4.70 

$3.17 

$0.00 

$38.60 

TELEDATA LINEMAN/EQUIPMENT OPERATOR 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

02/04/2019 

$28.93 

$4.70 

$3.14 

$0.00 

$36.77 

TELEDATA WIREMAN/INSTALLER/TECHNICIAN 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 

02/04/2019 

$28.93 

$4.70 

$3.14 

$0.00 

$36.77 

TREE TRIMMER 

01/31/2016 

$18.51 

$3.55 

$0.00 

$0.00 

$22.06 


OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 


This classification applies only to tree work done: (a) for a utility company, R.E.A. cooperative, or railroad or coal mining company, and (b) for the purpose of 
operating, maintaining, or repairing the utility company’s equipment, and (c) by a person who is using hand or mechanical cutting methods and is not on the ground. 

This classification does not apply to wholesale tree removal. 

TREE TRIMMER GROUNDMAN 01/31/2016 $16.32 $3.55 $0.00 $0.00 $19.87 

OUTSIDE ELECTRICAL WORKERS - EAST LOCAL 104 


Issue Date: 11/26/2019 


Wage Request Number: 20191126-024 


Page 41 of 42 









Classification Effective Date Base Wage Health Pension Supplemental 

Unemployment 

This classification applies only to tree work done: (a) for a utility company, R.E.A. cooperative, or railroad or coal mining company, and (b) for the purpose of 
operating, maintaining, or repairing the utility company’s equipment, and (c) by a person who is using hand or mechanical cutting methods and is on the ground. This 
classification does not apply to wholesale tree removal. 


Additional Apprentice Information: 

Minimum wage rates for apprentices employed on public works projects are listed above as a percentage of the pre-determined hourly wage rate established by the 
Commissioner under the provisions of the M.G.L. c. 149, ss. 26-27D. Apprentice ratios are established by the Division of Apprenticeship Training pursuant to M.G.L. 
c. 23, ss. 11E-11L. 

All apprentices must be registered with the Division of Apprenticeship Training in accordance with M.G.L. c. 23, ss. 1 IE-11L. 

All steps are six months (1000 hours.) 

Ratios are expressed in allowable number of apprentices to journeymen or fraction thereof, unless otherwise specified. 

** Multiple ratios are listed in the comment field. 

*** APP to JM; 1:1, 2:2, 2:3, 3:4, 4:4, 4:5, 4:6, 5:7, 6:7, 6:8, 6:9, 7:10, 8:10, 8:11, 8:12, 9:13, 10:13, 10:14, etc. 

**** APP to JM; 1:1, 1:2,2:3,2:4,3:5,4:6,4:7,5:8,6:9,6:10,7:11,8:12,8:13,9:14, 10:15, 10:16, etc. 


Total Rate 
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